ue 


APRIL 5, 1966 


ENGINEERING COMPUTER BUREAU 
GENERAL 

During Raa February, and March, computer usage 
increased to approximately 250 hours per month. Twenty-five 
percent of this time was due to the increased requirements of 
the Atlantic City Transportation Study. However, other appli- 
cations such as research computations, laboratory analysis, 
traffic counts, engineering, and the right of way pilot runs 
are also requiring more computer time. A study is now 
under way to determine the best configuration that will speed 
processing time to the extent required and still handle our 
increased input-output requirements. 

We have received notification of the award for an on-line 
plotter for use with our computer and expect to install the 
equipment in May. We have developed some basic subroutine 
programs for the plotter and plan to begin using if first for 


cross-sections, then adding interchange designs, bridge 


geometry, CPM diagrams, bridge influence lines and control 
charts as our programming effort allows. 

Our programs written for the Sign and Junkyard Inventory 
Tables required by the Bureau of Public Roads have so far 
been requested by fifteen states. In addition, we are going 
to process inventory data for New Hampshire and perhaps 
Vermont because their equipment cannot handle our programs, 

ACCOMPLISHMENTS - JANUARY-MARCH 1966 
1. Processed 3008 alignment problems, 145 curve data, 
Ths. profile, and 701 pavement elevation computations. 
2- Computed 3 bridge piers, 38 rolled beams, 1) welded 


girders, and 2 prestressed concrete beams. 


Digitized by the Internet Archive 
in 2023 with funding from 
TPF-5(442) Transportation Research and Connectivity Pooled Fund Study Digitization Project 


https://archive.org/details/njshd-monthly-1966-04-05 


ENGINEERING COMPUTER BUREAU 


2 cont'd. 


3. Computed earthwork volumes for Route 295, Section IN. 


he Produced the Specifications for the following projects: 


Rt. 
Rte 


21 Freeway 
22 
2h Freeway 


Demolitions 
Sec, 11D 
Sec. GA 

Sec, 1hB 
Sece LN & SP 


| SeCe 30 & AA 


Sece IN 


In addition, we completed a major update of the speci- 


fication file. 


5, Completed the programming for producing the wage rate 


lists by computer. 


This allows selection of wage rates 


by occupation and county. These rates are printed on 


offset masters for immediate reproduction. We have 


processed 22 projects using this new programe 


6, Our bridge reprogramming has progressed to the point 


where we now have the following programs finished: 


Prestressed Beams (both postensioned and pretensioned) 


Rolled Beam Design 


Welded Girder Design 


The Abutment and Retaining wall program is approximately 


80% completes 


7. We distrubuted our Computer Manual for Engineers on 


Road Design in February and are now completing the 


Bridge Design portion preparatory to final printing. 
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ENGINEERING COMPUTER BUREAU, cont'd. 


ee rr 


8, We programmed tri-chromatic coefficients computations 
for the Chemistry Section at the Laboratory. We also 
began processing bituminous core data for the Division 
of Materials. We have a system of acceptance sampling 
under development for this division which will be general 
enough to accept almost all materials, This will require 
some experimentation before results become acceptable, 
but we are confident it will prove its value. 

9. We are now preparing annual statistics on contractor 
and supplier performance in highway construction. This 
analysis will be indicative of construction performance 
in 1965. 

10. We continued to furnish bi-weekly reports to the Division 

of R.O.We concerning parcel status on Routes 278, 55, and 
lho. These reports includes 


The R.O.W. Inventory of all parcels 


Overdue appraisals 
Overdue negotiations 
Project parcel status 
11, At the request of the Training Section, we have made 
some test correlations. We have a program that gives 


Pearson coefficient and also does a rank correlation. 
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ENGINEERING COMPUTER BUREAU, cont'd. 


12. 


13. 


1h. 
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15. 
16. 
17. 


We computed a table showing length of span v.se bending 


moment for the Bridge Bureaue 


In order to speed results of soil tests, we have programmed 


the required computations and are currently testing 


results. 


We are also processing a Vehicular headway study for 


the Research Division. 
UNDER DEVELOPMENT 
Soils Computations (Consolidation Analysis) 
Line of balance Scheduling for R.0O.W. 
X - Gaekcnn interpolations 
Abutment and Retaining Walls 
Backwater Curve for full culvert 
Plotter Programming | 
Template Generator 
Geometric Revision 
Sign & Junkyard Inventory 
Federal Wage Rates 
Tri-Chromatic Coefficients 
Computer Manual (Bridge) 
Bituminous Materials - 
Status of Plans System (Revised) 
Construction Estimate and Progress Report 
Acceptance Sampling 


Traffic Counting 


99% complete 
50% 
25% 
80% 
80% 
506 
10% 
ot 
100% 
5% 
100% 


50% 

5% 
50% 
10% 
10% 
30% 
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ENGINEERING COMPUTER BURFAU, cont'd. 


FUTURE APPLICATIONS 
le Bridge Pier Reprogramming 
2¢ ROW. Revisions 
3e Preliminary Earthwork 
4. Traverse adjustment (least squares) 
5, . Expanded Plotter Applications 
bn Leveling course quantities 
Te On-line Engineering computations 
8. Rock Volumes 
9. Design Standards 


10. Traffic Simulation 


LOCAL GOVERNMENT AID 


GENERAJ, 


Adverse weather held most phases of the State Aid Program to a 


minimum. 
State Aid Project Status 

Under way Started | Completed Under oe 

Beg. of Per. Dur. Per. Dur. Per. End of Per. - 
Meni esaconkess | 49 10 “oat 58 
Munic. Maint. 4 0 1 3 
County Constr. 0 0 | 0 0 
County Maint. ae: ma) 0 a 


Total 36 10 2 64 
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LOCAL GOVERNMENT AID, cont'd. 


The compilation of field data by District Offices to expand the State 
Aid preferred System of Local Roads was started during this period. 
Progress has been satisfactory and the survey is expected to be com- 


pleted within the May 1 target date. 


The updating of the Reimbursed Highway Lighting Program has been 
temporarily curtailed in favor of concentrating manpower on the above 


preferred System of Roads. 


The District Offices have been active processing Municipal and County 
Construction and Maintenance and Repair Plans and Specifications, 
Municipal Aid and County Aid Certificates of Expenditures, Municipal 
Aid Schedules of Work, County Work Programs and documents relating to 


final payment of completed municipal aid projects. 


The 1966 Municipal Road Mileage Questionnaires needed to compute the 
1967 Formula Allotments are beginning to be received by the District 
Offices. Municipalities are being reminded that the road questionnaires 


are due July 1. 


COUNTIES 
County road department forces were engaged in normal winter maintenance 


operations. 


Thirty-two items of work were received by the Division Office for final 


review. Final action was completed on twenty-nine items. 
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LOCAL GOVERNMENT AID, cont'd. 


MUNICIPALITIES 
Municipal road department forces were engaged in normal winter main- 


tenance operations. 


Five hundred and thirteen items of work were received by the Division 


Office. Final action was completed on three hundred and thirty-five. 


PERSONNEL 
Eight vacancies exist in the Division of Local Government Aid. Four 


in the Division Office and four in the District Offices. 


BUREAU OF MAINTENANCE 


ENGINEERING PROJECTS 


Highway Beautification - The Department, in conjunction with the Bureau of 
Public Roads, is engaged in a survey of highway advertising and junkyard 
locations. The survey was started January 24, 1966, and is coordinated 

by the Bureau of Maintenance, Completion - April, 1966. 


_ Bituminous Concrete Resurfacing - By Contract: 


Route 30 - Absecon Boulevard - Preparation of Plans and Specifications. 
Completion - April. 


Route 69 = Bull Run Road to North of Pennington Circle - Preparation of 


Plans and Specifications. Completion ~ April. 


Route 444 - Parkway ~ Vicinity of New Jersey Turnpike Interchange <= 


Preparation of Plans and Specifications. Completed - Advertise - April. 


a 


Removal of Contaminated Soils: 


Route 94 ~ Frelinghuysen Township - Preparation of Plans and Specifications 


for excavating and replacing salt contaminated soil. Completion - May. 
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BUREAU OF MAINTENANCE, cont'd. 
TRAINING — 


Mechanical Spreader Preventive Maintenance: 


Preventive Maintenance Program for Mechanics being developed. Training 
to start in April. 


Material Spreader Operation: 


Information and visual aides being assembled for spreader operators’ 
training program. 


RESEARCH AND EVALUATION 


Winter Maintenance Operations: 


Modification and calibration of new type spreading equipment in order to 
establish material application standards. 


SIGNS AND LINES 


Traffic Line Painting - By Department: 


4" Lane Line 4'' Edge Line 6'"' Line 
During March 34,152 “- 22,692 
Total to Date 251,280 137,461 L.F. 31,854 


Signs Fabricated and Erected - By Department: 


Fabricated Erected 
During March 2,028 fos 
Total to Date 53322 4,356 
BRIDGES 
Bridge Rehabilitation - By Contract: 
Plan Status | 
Route Bridge Preparation of Plans 
21 Waverly Yards R.R. Deck Repairs Bridge Div. 25% 
130 RoR. Overpass, Hightstown Bridge Div. 2% * 
1 Raritan Rv. - New Brunswick Bridge Div. 3% * 


3 NYS & W.R.R. - Deck Repairs Bridge Div. 67% 
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BUREAU OF MAINTENANCE, cont'd. 


9 ' Cape May Canal - Bulkhead Bridge Div. 
495 -—Ss Bridge over Rt. 1 & Q and Bridge Div. 
NYS & W.R.R. 


* Work stopped pending decision on design of new structure. 


Bridge Fencing = By Contract? 


Plan 

Route Bridge Preparation 
1 ‘State St., Trenton Complete 
1 Perry St., Trenton Gdnbiete 
«| Paterson Plank Rd. & Pedestrian Complete 


Bridge 


Bridge Fencing - By Contract: (Continued) 


927, 


Status 
of Work 


Contract Awarded 
Contract Awarded 


Contract Awarded 


Plan Status 
Route Bridge Preparation of Work 
21 Entine Road, Delawanna Complete Contract Awarded 
23 Miller Road, Butler Complete 
29 Calhoun Street, Trenton Complete Contract Awarded 
30 Baird Boulevard, Camden Complete Contract Awarded 
37 Route 130 Overpass, Yardville Complete Contract Awarded 
46 Van Houten Ave., Clifton Complete 
130 Groveville Rd., Yardville Complete Contract Awarded 
130 Crosswicks Rd., Yardville Complete Contract Awarded 
CONSTRUCTION 
Maintenance Forces ~ Institutional Roads: 
Total Completed In Progress Completed 
Department Projects to Date During March In March 
Institutions & 6 -- My ae 


Agencies 


10. 


BUREAU OF MAINTENANCE, cont'd. 


Law & Public Safety 


l 1 ow 1 
Education 2 -< 1 aa 
Defense 3 wes wa ria 
Conservation 8 -- 3 we 
_ Purchase & Property -- -- -~ wo 
Buildings & Grounds —__ “- “2 o- 
Maintenance Forces ~- Highway Projects: 
Total Completed In Progress Completed 
Department Projects to Date During March In March 
Channe lization 9 Z 7s 1 
Drainage 6 -- -< “< 
Miscellaneous 1l 2 1 ~= 


Projects Completed: 
Motor Vehicle Station - Little Ferry - Fabricate and install signs. 
Route 82 = Union - Closing of island. 

LANDSCAPE 


Contract Tree Trimming and Removal: 


Department has negotiated agreement with Pennsylvania Tree Expert Company 
for trimming and removal of trees on various routes within a 30-mile radius 
of Hightstown. 


Mowing by Contract: 


Bids to be received April 7, 1966, for mowing of 1,200 acres on Route 1-287 
between Routes 1 and 22. 


Living Snow Fence: 


Bids to be received on April 7, 1966, for the planting of living snow 
fence on various routes. 


PERMITS 


Application and Permit Forms: 


Application and permit forms for moving of buildings being revised. 
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BUREAU OF MAINTENANCE, cont'd. 


Highway Beautification Act of 1965: 


Under study. 


Control of Access Driveways: 


A revised regulation booklet completed and submitted for approval prior 
to printing. 


Control of Roadside Advertising: 


Route I-287 - Meyer Segal Inc. Violation - In hands of Attorney 


General's office to determine legal method for removal. 


Route 1-295 - N. J. Turnpike Violation - Delaware Township, Camden Co. - 


In process of being corrected. After correction, 1-295 will be under 
control. 


Permits Issued by District Offices: 


Districts Bh ie me 4 Total 
During March 95 reMy 99 91 364 


Total to Date 174 179 275 238 866 

SNOW AND ICE CONTROL ACTIVITY 
No major operations during the month. A few local areas in District #1 
required abrasive and chemical applications. 

SAFETY 
Hazardous Condition - Route 69 & Allerton Road: 


Engineering study completed. Proposal for improvement submitted for 
review and approval. 


EQUIPMENT 
Branchville Garage - District #1: 


Reactivated March 28. 


Mechanical Sweeping Equipment: 


Daily and weekly servicing programs developed in order to reduce 
equipment failure. 
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BUREAU OF DATA PROCESSING 


The Bureau of Data Processing has been diligently 
working to keep up-to-date with the Standard 


Operating Procedures. The traffic in the last two 


~ 


months has been extremely heavy. 


The Bureau of Data Processing during the month of 
March processed four month's of the salary distribution, 
over which some half-million dollars represented the 


Bureau of Public Roads participation. 


It is expected that during the next month, we will be 
able to continue this catching up process and be 

current by the end of the month because during the month 
of March we successfully initiated the third shift for 
the Operations Group. This resulted in a reorganization 
of the Bureau of Data Processing and was accomplished 


with a minimum of personnel agitation. 


The SA and VA reports are currently up-to-date and 
the accuracy of the information is improving each 
time the report is issued. Problems occurred when 
the original SA and VA balances were given to the 
Bureau of Data Processing. Wrong figures were 

picked off in the beginning and this is where most of 
the errors are occurring. The Bureau of Data 
Processing and the Personnel Division are busy 
engaging in efforts to straighten this out by 


auditing each individual in the Highway Department. 
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BUREAU OF DATA PROCESSING 


LIST OF OPERATING PROCEDURES SENT OUT IN LAST TWO MONTHS 


NEW OR 


DATE SENT 

NUMBER REVISED OUT TITLE 

3.108 Revised 2-1-66 Contracts - Award of 

3.109 Revised 2-1-66 Contracts - Preparation, Execution and 
Distribution 

3.107 Revised 2-1-66 Receipt of Bids 

Zohil Revised 2-1-66 Overtime Policy for Salaried Personnel’ 

3.104 Revised 2-1-66 Distribution of Standard Specifications 

3.105 Revised 2-1-66 Construction Plans and Supplementary 
Specifications - Distribution and Sale 

3.106 Revised 2-1-66 Advertising for Bids 

3.102 Revised 2-4-66 Classification of Contracts 

2.114 New 2-1-66 Fighting of Fires 

P3502 Revised 2-4-66 Department Action Slips and Official 
Record é 

1.303 Revised 2-4-66 Correspondence 

9.018 New 2-4-66 Internal Audit Section 

1.504 Revised 2-1-66 Department Forms: Approval, 
Assignment, of Numbers, Reproduction 
and Requisitioning 

1.124 New 2-4-66 Procedure for Implementation of 
Chapter 244, P.L. 1964 

oD a Be New 3-11-66 Return to Work- Personal Illness, 
On-the-Job Injuries 

3.110 Revised 3-10-66 Subletting of Work under Contract 

Like 9 New 2-8-66 Vending Machines - Installation and 


Control 
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BUREAU OF DATA PROCESSING, cont'd. 


NEW OR * DATE SENT 

NUMBER REVISED OUT TITLE 

OG Revised 3-7-66 Department Action Slips and Official 
Record 

Se 1135 Revised 3-7-66 Construction Project Openings 

ba 200 Revised 3-10-66 Advertising of Bids 

1.403 Revised 3-11-66 Equipment Transfer Record 

1.305 Revised 3-24-66 Standard Distribution List 

4.301 Revised 2-18-66 Travel §& Subsistence Expense Policy 
and Reimbursement 

9.019 New 2-18-66 Bureau of Construction Control 

9.020 New 2-18-66 Bureau of Construction Practices 

Lead 1 Revised 2-18-66 Overtime Policy for Salared Personnel 


DIVISION OF RESEARCH AND EVALUATION 


REPORTS COMPLETED - Reports on the following research and 
evaluation projects have been prepared and submitted as in- 


dicated: 


ACCIDENT-DESIGN RELATIONSHIP (State Project 7703) 


A report entitled "Relationship of Accident Rates and 
Accident Involvements with Hourly Volumes" completed, 

will be submitted early in April. 

SUFFICIENCY RATINGS (State Project 7762) 

A report entitled ''Summary of Sufficiency Rating Elements" 
was completed, utilizing information provided by forty- 


seven (47) states, and submitted to members of the 
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DIVISION OF RESEARCH AND EVALUATION, cont'd. 


Department Highway Research Council for review and comment. 
The results of the summary and comments will be utilized 
in preparing a New Jersey Sufficiency Rating. 
ROUTE I-78, Section 2J, Pavement Investigation (State 
Project 7756) 

Project completed and report submitted to State Highway 
Engineer. Pumping has been verified to be fie major 
cause of the pavement distress. 

CONTINUING RESEARCH AND EVALUATION 

HOLOGRAPHY (No number presently assigned) 

A visit to the laboratories of the Electrical Engineering 

Department, University of Michigan has resulted in the belief 

that there is a possibility a Hologram can be developed for 


road signing, thereby eliminating major roadside sign structures. 


AUDIO SIGNS AND RADIO DIRECTIONS (State Projects 7717 and 7730) 


Experiments have developed a paint which will conduct electri- 
city and, when spread as a strip, will permit radio transmission. 
Further experiments will be conducted to establish the proper 
formulation.of the paint to produce optimum transmission 
characteristics. Loan of the Delco HyCom equipment, (if avail- 
able), which was previously used by Georgia Tech on a aire 

of Public Roads project, will permit testing to determine 

if the painted antenna is as good as or superior to the wire 


loop induction antenna previously tested. 
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DIVISION OF RESEARCH AND EVALUATION, cont'd. 


DOLOMITE STUDY (State Project 7760) 


Continuing with literature search. Received initial traffic 
accident data from the Division of Motor Vehicles for those 
areas where Dolomite was used. Order placed for a Model Mark 
IV Skid Resistance Tester. 

STUDDED TIRES EVALUATION (State Project 7759) 

Continued field testing on the test track at the terminus 

of Route 174 and Whitehead Road, Trenton. Approximately 

1400 cycles obtained on the panic (skidding) stop phase, which 
is essentially completed. Approximately 2500 cycles aera 
on the non-skid stop phase. Two completely different sets 

of studded tires were utilized on the two phases on two 


separate test tracks. 


RUMBLE STRIP SPECIFICATIONS (State Project 7754) 


Inspected and photographed field installation on Route 206 

at Red Lion Circle. Performance to date considered satisfac- 

tOLy. 

BRIDGE CONSTRUCTION OF UNPAINTED ASTM A-242 STEEL (State 
Project 7739) 

Continued with literature search. A structure using this 

material will be advertised for construction in April 1966. 

This structure will be placed under observation, and as 

other structures become available they will be included in 
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DIVISION OF RESEARCH AND EVALUATION, cont'd. 


HIGHWAY RESEARCH BOARD PRESENTATIONS 

Papers presented by Mr. W. R. Bellis and Mr. J. H. Stephan 
at the recent Annual Meeting of the Highway Research Board 
have been accepted for publication. Mr. Bellis" paper 
"Operational Effects of Overall Geometrics on Highway 
Safety" has been updated and revised manuscript forwarded; 
Mr. Stephan's paper essentially unchanged will be’ forwarded 


early in April. 
TRAINING 


Highway Technology Program. The second semester of 
this program that prepares nonprofessional engineering 
technicians for professional level engineering jobs is well 
under way. All reports indicate that further attrition 
through students leaving the program has all but ceased. The 
Training Section is arranging for a possible summer session as 
a preparation for technicians who expect to enter the program 
next fall who are not as proficient in mathematics as they 
should be, and as a make up course for those enrolled in the 
program who did not complete or take these courses during 
the regular school year. The Training Section also distribu- 
ted a brochure describing the Technology Program to assist the . 
Recruitment Section in their coordinated drive with the Civil 


Service Department for new engineering aides, 
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TRAINING, cont'd, 


Economic Opportunity Program. The Training Section, 
together with the Office of Economic Opportunity, has developed 
a program of employment for twelve disadvantaged youths. These 
young men will be employed as Assistant Mechanical Stores Clerks 


for a 750-hour training program. At the completion of the 


training they will be tested by the Department of Civil 
Service with a regular examination so they may qualify for 

a permanent appointment. These young men will be on the 
‘Neighborhood Youth Corps payroll for the first month and 
thereafter the Department will be subsidized $25 per week per 
individual until the contract expires some time in late 
August. If additional training time is needed, a new contract 


will be negotiated. 


Green Thumb. (Highway Beautification under a War on 
Poverty grant) Physical examinations were given during the 
month of March to candidates for the Green Thumb projects. 
Unfortunately, the Green Thumb staff has had difficulty in 
recruiting pesut ficient number of farmers interested in the 
program, I1t appears that only three of the ten crews will be 
recruited for April. It is anticipated that they will begin 
training in the green house in Burlington County and in the 


Sommerville area. 
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TRAINING, cont'd. 


Twelve Right of Way Division employees 
completed the ee Institute of Real Estate Appraisal 
Course II that was given at the Drexel Institute of Technol- 
ogye Personnel are awaiting their grades. Participants 
feel that they did well and they are quite pleased with the 


program and with the knowledges they attained from it. 


Annual Highway Inspectors! Training Program. All of 
the 250-man Highway bridge and road inspection crews comple- 
ted their annual three-week winter schooling. The course 
this year was divided into two segments: one for advanced 
inspection techniques and one for regular inspection techniques. 
Examinations were given and areas of weakness identified for 
correction by on-the-job training during the coming construction 


Sseasone 


Speed Reading. Six Department supervisors are comple- 
ting the Civil Service sponsored course in Speed Reading. 
This course. is composed of nine ninety-minute sessions, and 
is given in conjunction with Trenton State College. Course 
participants are quite pleased with the program results. 
Remarks such as, "It's great, I've doubled my speed," made 


by one participant, are common. 
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TRAINING, cont'd. 


Forms, Design, and Control Seminar. “Two of the 
Highway Department's supervisors are participating in the 
Civil Service sponsored seminar on forms design anc control. 
Comments from one of the participants about the course were 
very complimentary. He felt that this course was as excellent 
as any of the programs he has ever participated in. He 
attributed this to the fact that the program itself was 
oriented toward and attended by people interested in forms 


design and control in government, 


Basic Right of Way Appraisal Course. Forty-nine 
appraisal reviewers and potential appraisers started the 
sixty-hour Basic Appraisal Course. This year the course is 
being conducted by Mr. Frank Cox of Philadelphia. Mr. Cox 
is a well-known appraiser and has conducted a number of 
American Tostitute courses. Successful completion of this 
course is necessary in order to be considered for promotion. 
The course covers the three basic appraisal approaches in 
depth, it also includes field trips with actual appraisal 


problems. 


Right of Way Negotiators Basic School. Twenty-eight 
newly employed negotiators and three presently employed 


personnel are attending the latest Right of Way Basic School 
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TRAINING, cont'd. 


that commenced on March 15 and will be concluded on April 12. 
During the twenty-day course trainees undergo extensive 
training in real estate and eminent domain concepts, map and 
plan reading, appraisal techniques, oral and written 
comiunications, and Department, Division, and Bureau policies 
and procedures. Successful completion of this basic course 


is a requirement for continued employment. 


(nfracred Spectroscopy Seminar. An engineer pont the 
Division of Materials attended a one-week seminar conducted 
by the Sadtler Research Laboratories in the area of infra-red 
interpretation. This course is invaluable in the quality 
control area. The engineer was highly enthusiastic of the 


course and the knowledges gained. 


Road and Bridge Engineers! Duties and Responsibilities 
Seminar. Approximately one-hundred engineers attended a forty- 
hour seminar on bridge and road engineers! duties and 
responsibilities. This seminar was conducted by the Bureau 
of Construction Practices and it's goal was to familiarize 
bridge and road engineers with each others duties now that 
the See are combined into a single unit. The eventual 
goal is to produce engineers capable of assignment in either 


the road or bridge area. 
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TRAINING, cont'd. 


Civil Defense Adult Education. Fifteen employees completed 


Civil befense Adult Education at the Department's Training 


Center in Trenton during the month of March, thereby bring- 


ing the total of trained Department employees to 1900. 


Basic Management Course. A Basic Management Course 
has been scheduled for April with twenty-five supervisors 
to attend this intensive thirty-hour course on managerial and 
supervisory practices. Lectures will be provided from 
government and private corporation executives as well as 


other educators. 


Right of Way Management Training. Arrangements are 
being completed for an intensive and integrated presupervisory, 
Supervisory, and executive training program for the Right of 
Way Division. This program will involve the Training Section, 
the management program of Rutgers University, and the New 


Jersey Civil Service Department's training program, 


Mechanic Trainee Program. The present apprentices are 
progressing nicely and next month will complete their first 
full year of on-the-job training and evening instructional 
sehee caps leering them one year until program completion and 


certification by the United States Department of Labor. 
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TRAINING, cont'd. 


Some apprentices have progressed so rapidly that the Department 
has received permission from Civil Service to temporarily 
premote them to journeyman positions after eighteen months in 
the program. The Civil Service Department will shortly hold 
another open-competitive examination for apprentices to assure 


the Department a continued supply. 


Electrical Mechanic Trainee Program. The proposed 
Electrical Mechanic Trainee Program is still awaiting Civil 
Service Commission action. This action is anticipated to take 
place in the very near future and it is hoped that this program 


can get under way shortly thereafter. 


This month the Training Section completed a training course 
catalog for 1966. This catalog contains all the courses in 


areas in which the Training Section offers training opportunities. 


During the month of March, the Training Section gave employment 
tests for: 

12 Right of Way Investigators 

11 Right of Way Negotiators 

5 Engineering Aides 

1 Stenographer 


1 Clerk Typist 
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DIVISION OF CENTRAL SERVICES 


SECRETARY AND CASHIER: 

Twelve contracts awarded, nine contracts executed. Four schedules of 
approvals prepared covering a total of 530 items. Official copy feiexed 
in minute book. Five deposits of income made. Fifteen agreements 
attested and processed. Four utility orders attested and certified. 

Two hundred and thirty-eight property agreements attested. Ten general 
releases and three motor vehicle claim settlements executed. Twenty-four 
local government aid bontractas etc. certified. One permit bond executed, 
Three equipment rental agreements and five snow removal equipment agree- 
ments executed. Four snow removal agreements executed. One lease agree- 
ment signed and processed. One public hearing advertised. Five traffic 
Signal regulations certified. General correspondence and all other 
normal operations. 

SUPERVISOR OF RECORDS: 

During the month, the files and personnel were moved to the basement. 
Through the courtesy of Mr. Schonwald, two of the personnel were taken 
from the basement and located in one of the Division of Design offices. 
These two cits will take over all the filing operations of that 
division, install new filing systems and service them. The Division of 
Maintenance and Equipment also provided space for another girl. It is 
hoped in time that file stations can be provided for all filing 
personnel in the division whose work they will be responsible for. This 
would enable them to give far more efficient service than under the 


present conditions. 
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DIVISION OF CENTRAL SERVICES, cont'd. 


The project of culling out records authorized for destruction in the 
Division of Accounting and Auditing contract files is about 50% 
completed. This has resulted in a 40% savings in file space. The 
Southern Construction District sent in 45 boxes of material to index 
and store in low-cost storage, Another 5 boxes were received and 
indexed for Bureau of Program Control; 3 each for Central Construction 
District and Bridge Division. A start has been made on clearing out 
files in the Division of Maintenance and Equipment of material 
authorized for destruction. | 

A meeting with department engineers representing the Divisions of 
Construction, Design and Maintenance; Head of the Data Processing 

Bureau and Supervisor of Records was held to resolve the question of 
ae our engineering drawings prior to microfilming. It was 

decided that the Department control number would be the only solution 
to this problem since many routes have carried as many as three 
different route numbers over the past years. Our suggested plan for 
this operation was sent to Mr. Kenneth W. Richards, Head, Bureau of 
Archives & History for approval in compliance with the public records 
acts. On March 4, approval of this program was given. The Supervisor 
of Records held other meetings with representatives of several microfilm 
equipment companies and several plans detailing various methods by which 
this could be done were formulated. These will be presented to Mr. 
Richards at a meeting scheduled for early in April. In the event more 
than one of these plans would be acceptable to the State Records Committee, 


another meeting will be held with our committee to adopt the final one. 
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DIVISION OF CENTRAL SERVICES, cont'd. 


Meanwhile, specifications have been written and order requests placed for 
a camera, film mounter and a reader-printer, At the end of the month, 
these were still in Mr. Bruno's office. The format for aperture cards 

is still being worked out but should be finalized before the end of April. 
Job specifications have been formulated and paper work started for three 
new positions, Senior Microfilm Operator, Microfilm Operator and 
Librarian II. 

DUPLICATING SECTION: 

The staff OE the Duplicating Section during ie month of March 
replenished 64 forms to the office supply stockroom. Of these, 33 were 
revisions. A total of 97 forms were processed during the month. The 
total of all forms reproduced amounted to 381,500 press impressions. A 
total of 1,237 stencils were run on the mimeograph machine, for a total 
of 157,285 impressions. The Xerox Flatbed (photographic process plate 
maker) produced 2,151 paper masters. From these masters, 327,400 
Weide were made. A reduction in the back log of work involved 

by use of this method was accomplished by a portion of the staff working 


overtime. 


The recently Puqnives automated offset ran a total of 544 se 
produced by means of the engineering computer, and with the work load as 
it is, meres produced by the Xerox Flatbed were also ran on this 
machine. The total of 94,900 impressions were made from the computer 


masters, while 365 Xerox masters were run amounting to 27,645 impressions 


on the automated offset. 
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DIVISION OF CENTRAL SERVICES, cont'd. 


A grand total of 761,085 impressions were recorded by the various methods 
of offset used within the section. 

The Addressograph ran a total of 21,000 envelopes for the month. Of this. 
total, 3,250 Sree opee were used in mailing of 33 news releases and/or 
traffic condition reports during the month of March. 

A total of 43,200 "914" Xerox Copies were made on the two copying machines 
during the period covering this report. 

An increase of reports by the Research & Evaluation Division has been 
noticed, It is anticipated that this section will produce about 50 such 
reports per year. This averages about one report per week. The Division 
of Railroad Transportation with its never ending volume of work and priority 
jobs, presents a problem as to maintaining a schedule on the normal flow of 


work for other sections. 


MAILING SECTION: | 
During March 25,832 pieces of first class mail and 2,529 pieces of parcel 
post were received. In the same period, 39,417 pieces of first class 

mail and 1,398 parcel post packages were mailed. This does not include 
interoffice mail which we handled at least twice during the day. Five 
hundred booklets were collated and stapled -for the Materials Division. 
There was a dearth of plans to be mailed out during March, but the request 
for highway maps rose which resulted in an increase in the postage charges 


‘for the Bureau of Public Information. 
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SAFETY AND HEALTH SECTION 


SAFETY 

Following are the activities of the Safety Section for 
the past month. In addition to a items listed, first-aid 
wall cabinets and first-aid stations, Statewide, are con- 


tinually inspected, cleaned and restocked. 


Field Inspections 


Maintenance Foremen Visited 135 
Contract Work Inspected 70 
Bridge Inspections 9 
Vehicle Safety Inspections 91 


Personal Safety Items Issued 


Vests 1 
Face Shields Las 
Goggles 62 
Gloves 92 pr. 
Respirators 4 
Skullguards oe 
Toe Guards 8 


Traffic Protection Safety Devices 


MEN AT WORK Signs 2h 
Red Flags 384 
Lanterns _ 6 
Barricades "e 
Torch Bombs 18 
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SAFETY AND HEALTH SECTION, cont'd. 


Work Safety Items 


Fountains 6 
Carpenter Light 1 
Post Pullers 2 
Whetstone Guards 6 
Fire Extinguishers a 
Driving Caps 78 


Miscellaneous (wicks, dowels, chin straps 
and liners, batteries, 
sign frames, etc.) 202 
The main office building was thoroughly inspected during 
the past month and a number of unsafe conditions were reported, 
Due to the work presently in process of renovating a number of 
offices, however, some of the findings cannot be corrected at 
this time. ’ 
A project to anchor all filing cabinets has been under- 
taken. This will be done through the medium of a bolt and nut 
connecting the cabinets to each other. The purpose is to 
prevent the cabinets from tipping if a cormletely filled 
drawer is extended outward to its full lensth. 
Work Safety Liechts 
This office developed a standard for Highway reece 
lighting on all types of vehicles. The vehicles were placed 
in classifications as to the type of lighting that would be 
used in the future. ‘This regulatory subject, with specifi- 


cations and manner in which lights will be mounted, has been 
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SAFETY AND HEALTH SECTION, cont'd. 


SS aa ee een 


agreed pon by the Bureau of Equipment. As the lights on 
each vehicle become inoperative they will be replaced with 
the required light. All new vehicles will be purchased with 
lights according to the standard. 
airety Training 

A general safety training course has been prepared which 
will embrace all categories of employment within the depart- 
ment. The Training Section was consulted regarding instruc- 
tors. They cannot supply instructors at this time. it is 
planned, therefore, to consult with the various bureaus and 
obtain assistants from them so they may be trained to teach 
others. The Safety Office will train and direct the program. 

It is planned to begin training within the Maintenance and 
Operations units, and eventually cover the entire department. 
This program is expected to be a continuing one so interest 
may be maintained. April 14 and 15 are the days scheduled for 
training of 25 instructors in the Driver Improvement Program 
which was recently purchased from the National Safety Council. 


HEALTH SERVICES 


Results of a planned Diabetes screening test will be men- 
tioned in some subsequent report. | 

We are also planning a T.B. screening test for the very 
near future. 

The Main Dispensary has been kept very busy in the past 


month with pre-employment examinations of the Green Thumb 
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SAFETY AND HEALTH SECTION, cont'd. 


project applicants in addition to our regularly scheduled 


programs. In this operation the total number examined was 35. 


Main Disvensary 


Pre-employment Examinations P| 
Special Examinations 51 Revisits 0 
Occupational 43 Revisits 67 
Non-oecupational 115 Revisits 10 
Non-departmental 7 Revisits 3 
X-rays Taken 10 
Transported Home by Highway Vehicle 7 
Ophthalmologist - aN 
Orthopedist 2, 
Referred to Hospital | ay 
Tetanus Injections Given 46 


Fernwood Dispensary 


Occupational 11 Revisits 6 
Non-occupational 5 Revisits 0 
Tetanus Injections Given 6 


Newark Dispensary 


Occupational 16 Revisits 1 
Non-occupational | 25 Revisits 1 
Referred to Hospital 1 


Transported Home by Highway Vehicle aa 
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ACCIDENT REVIEW BOARD MEETING 


The regular meeting of the Accident Review Board was held 
on Wednesday, March 23, 1966 at 10:00 a.m. in Room 136 


of the State Highway Office Building. 


Preventable Accidents -- P es 
Nonpreventable -- vas 
Held for more Information -- 1 


As usual, the observers were favorably impressed with the 
manner in which the Accident Review Board operates. They 
were of the opinion that the idea of having observers 
attend is a very good one as it is an excellent means of 


disseminating information Statewide. 


The Board was advised that as of April 1, 1966, there will 
be a new insurance carrier for the State fleet; therefore, 


Mr. Kelly of the present company was not in attendance, 


A representative of the new carrier was here, however, 
and he indicated his approval of this type of meeting 
and expressed himself most favorably towards the manner 


in which the Board acts. 


This representative stated that his company will give 


us assistance in developing safety insofar as driving is 


concerned. We are looking forward to this type of interest, 


and shall take advantage of the opportunity. 
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ACCIDENT REVIEW BOARD MEETING, cont'd. 


The Department Driver Improvement Program is now complete. 
The dates of April 14 and 15 have been set for training 
of 25 Department personnel from various sections of the 
State as driver improvement instructors. This program 
was purchased from the National Safety Council and two 
representatives from Chicago will be here on the above 


dates as instructors for our group. 


The material used in this training becomes the property 
of the Highway Department. It is our intention to use 
this material along with the instructors, to involve 


every driver in the Department in this course. 
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Members Observers 

J. I. Gleekman L. T. Evans (Hartford Ins. Group) 
S. H. Pierson R, Lind (Maintenance) 

R, A. Callahan F, Grabon (Maintenance) 

J. B. Walter. G, Rightmire (Safety) 
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MEETINGS _ 


In addition to the routine staff and other meetings, the 


following are a few of the meetings held during the month. 
Mar. 10 - Meeting with representatives of Railroad rEboTE 
Mar. 11 - Civil Service Commission Meeting. 

Mar. 22 - Cabinet Meeting. 


Mar. 23 - Meeting with Mr. Walter May of the Blatnik 


Committee, 
Mar. 24 - Meeting with representatives of Local 195, 


Mar. 25 - Luncheon meeting with Mr. Fred Walker, General 


Manager of KYW-TV3. 


Mar. 28 - Meeting in Governor's Office to discuss proposed 


legislation. 


Mar. 29 - Meeting in Governor's Office involving the Central 


Railroad of New Jersey. 


Mar. 31 - Meeting in the Governor's Office to discuss the 


Sales Tax. 


Apr. 1 - Meeting with Senator Bigley to discuss Route 


30. 
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MEETINGS, cont'd. 


Apr. 


Apr. 


Apr. 


Apr. 


Apr. 


Apr. 


1 - Meeting with representatives of the Bureau of 


12 


Public Roads to discuss right of way matters. 


Meeting with Miss Beatrice Tylutki, Assistant 
Counsel to the Governor, to discuss traffic 


control devices. 


Meeting with representatives of the U. S. Bureau 
of Public Roads to discuss right of way legal 


matters. 


Meeting with Mr. Richard Hanson of the Bureau 
of Data Processing and Mr. Bernard McGlone of 
the Bureau of Industrial Engineering to discuss 


maintenance performance statistics. 


Meeting with James R. Schuyler, State Highway 
Engineer and Mr. Bernard McGlone, Bureau of 
Industrial Engineering, to discuss matters 


pertaining to office space. 
Task Force Committee meeting held in New Brunswick, 


Meeting with Mayor Edward Sisco of Wayne to discuss 


interchange design on Routes 80-46, 


Meeting with Mayor Thomas Dunn of Elizabeth to 


discuss Route 81. 
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BIDS RECEIVED: 


March 17  - Route 17 (1953 Section 5D, Inter- 
section Revisions at Race Track 
Road in the Boro of Hohokus and 
Village of Ridgewood, Bergen 
_County 


Sam Braen Construction Co., Wyckoff S)1261),.7/50.45 


March-17 - Avalon Blvd., Construction of Em- 
bankment for realignment - Cape 
May County FAS 256(2) 


East Coast Dredging, Inc. , Newark, 


Delaware 687,475.80 


March 24 - Painted Traffic Lines, Contract #2 
Bergen, Essex, Hudson, Middlesex, 
Passaic & Union Counties 


Lombardi Striping Corp., Summit UL2 372.97 


March 31 - Route 21 Freeway, Section 4B, from 
South Parkway toMonroe Street, De- 
molition of Buildings, in the City 
of Passaic, Passaic County and the 
Boro of Wallington, Bergen County 
Federal Project U-126(18) 


William M. Young & Co., Inc., Newark 363,222.00 


April 7 <= Bridge Painting, Contract #1 - 1966 
) Painting of 13 Bridges on Rt. 1-295 
& U.S. 30 in the Boroughs of Mt. 
Ephraim, Bellmawr, Barrington, and 
Collingswood; Twp. of Pennsauken, 
City of Camden, Camden County 


Nicholis Painting Co., Whitestone, N.Y. 19,177.00 


April 7 - Bridge Painting, Contract #2-1966 
Painting of Four Bridges on Rt. US-1 
(Trenton-Freeway) in the City of Trenton, 
Mercer County 


Nicholis Painting Co., Whitestone, N.Y. 9,312.00 


April 7 - Bridge Painting, Contract #3 - 1966 
Painting of 13 Bridges and Steel Bulk- 
head on Rt.U.S..1& 9 in the City of 
Newark, Essex Co. 


W. Pera Painting Co., Haddonfield 48,555.00 


April 7 - Bridge Painting, Contract #4 - 1966 
Painting of the Passaic River Bridge 
on Rt. I-80 in the City of Paterson, 
Passaic. County and Borough of East 
Paterson, Bergen County 


W. Pera Painting Co., Haddonfield 26,599.00 
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BIDS RECEIVED: (Continued) 
April 7 - Bridge Painting, Contract #5 - 1966 


Painting of Five Bridges on Route 
I-280 in the City of Newark, Essex 


County . 
W. Pera Painting Co., Haddonfield $ 22,549.00 
April 7 - Painting Contract #6 - 1966 ~ Painting 


of Three Radio Towers and Five Radio 
Masts in the Township of Dover, Cherry 
Hill, Woodbridge, Clinton, Roxbury; 
Borough of Freehold; and Cities of 
Vineland and Somers Point; Counties 
of-Ocean, Camden, Middlesex, Hunter- 
don, Monmouth, Cumberland and At- 


lantic. 
Ponns & Thomas Co., Essington, Pa. 3,200.00 


April 7 - Snow Fence Planting, Contract #1 - 1966 
Burlington, Camden, Hunterdon, Mercer, 
Middlesex and Morris Counties. 


L. Lucas, Inc., Keyport 19,928.00 


April 7 - Route 287 - Roadside Maintenance Mowing 

Contract #1 - 1966 - from Station 59+00 

at Rt. U.S. 22 to and including Rt. US-1l 

Interchange in the Twps. of Bridgewater, 

Franklin, Edison and Piscataway and the 

Boroughs of South Plainfield and Metuchen, 

Somerset & Middlesex Co. 

Henry L. Bruno T/A Bruno's Nursery, 

Metuchen 25,800.00 
$ 1,601,900.22 
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CONTRACTS AWARDED: 


March 23 ~- Route 280, Section 5D, from North- 
field Avenue to Kenilworth Place, 
Demolition of Buildings in the Town 
of West Orange and the City of 
Orange, Essex County, Federal 
Project I-280-6(4) 


Interstate Wrecking Co., Inc.,Springfield $ 97,900.00 


March 23 - Painted Traffic Lines - Contract #1 
Sussex, Passaic, Warren, Morris, Essex 
Hunterdon and Somerset Counties 


Lombardi Striping Corp., Summit 40,544.18 


March 23 - Painted Traffic Lines - Contract #4 
Atlantic, Burlington, Camden, Cape 
May, Cumberland, Gloucester & Salem 


Counties 
Nassau Traffic Control, Inc., Farmingdale 44,044.31 


March 23 - Route 76 - Section 3A from vicinity of 
Main Branch of Newton Creek to vicinity 
of Kings Highway, Fence Construction in 
the Borough of Mt. Ephraim and City of 
Gloucester,Camden County 


Anchor Post Products, Inc., Pennsauken 21,709.48 


March 31 - Painted Traffic Lines, Contract #2 
Bergen, Essex, Hudson, Middlesex, 
Passaic & Union Counties 


Lombardi Striping Corp., Summit L127. oe 


April 6 - Route ihe (1953) Section 3A, Drainage 
Improvement in the Township of Evesham, 
Burlington Co. 


Clifford Ellis, Inc., Cherry Hill 39,472.42 


April 11 - Route 17 (1953) Section 5D, Intersection 
Revisions at Race Track Road in the Boro 
of Hohokus and Village of Ridgewood, 
Bergen County 


Sam Braen Construction.Co., Wyckoff | 261,750.45 


April 11 - Route 21 Freeway, Section 4B, from South 
Parkway to Monroe Street, Demolition of 
Buildings, in the City of Passaic, Passaic 
County and the Boro of Wallington, Bergen 
County, Federal Project U-126(18) 


William M. Young & Co., Inc., Newark 303 2222 4005 
S$ 981,014.81 
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BIDS TO BE RECEIVED: 


April 14 


April 28 


April 28 


April. 28 


May 5 


May 5 


May 5 


i 


Landscape Screen Planting, Contr. #2 


‘in the Counties of Bergen, Essex, Hunter- 


don, Morris, Passaic and Warren 


Route 82, Section 1D from Station 149+00 
to Station 170+00 Township of Union 
Union County, Federal Project LS-F-124(1) 


Route 47 (1953) Section 1A from Vicinity 
of Rio Grande to Bridge over Grassy 
Sound Channel, Townships of Lower & 
Middle, Cape May County - Fed. Project: 
No. LS-F-68(1) . 


Reconstruction of Tuckerton-Warren Grove 
Road from Fourth Street to 1650 ft. north 
of Governors Brook, Tuckerton Borough 

and Township of Little Egg Harbor, Ocean 
County, Fed. Aid Secondary Project No. 
S=252(1) 


Route 78 - Section 2M & 3E from vicinity 
of Allerton Road to Vicinity of Cokesbury 
Road, Grading, Paving, Drainage and 
Bridges, in the Twp. of Clinton and the 
Borough ofLebanon, Hunterdon Co. Fed. 
Project No. I~78-3(11)19 


Route U.S. 1 & 9 Truck (1953) Section 1C 
Hackensack River Bridge, Replacement of 
Concrete Deck and Incidental Work, Town 
of Kearny and City of Jersey City, Hudson 
County. . 


Rt. U.S. 30 (1953) Section 5C, Resur- 
Lacing of the Westbound Pavement, from 
the Vicinity of Summit Avenue to the 
vicinity of Delilah Road, in the City 
of Absecon, Atlantic County 


39% 


STATISTICAL SECTION 


Sheet 1 of 1 
PERSONNEL ALLOCATION 
March 1966 


Number of Number of Number of 
Contracts Structures Personnel 


BUREAU OF BRIDGE DESIGN: 
Active Projects 21 39 ks 
Inactive Projects 7 (4 


DESIGN BY CONSULTANTS: 


‘Subject to Review 53 315 sighs 
PROJECTS AT BUREAU OF PUBLIC ROADS 1 59 
PROJECTS ADVERTISED 0 ,0 
ALMINISTRATIVE PERSONNEL Sy sacs 


TOTALS | 92 420 4? 


(*) These employees also engaged in checking shop 
drawings for contracts presently under construction. 


(**) These employees also engaged in reviewing and pro- 
cessing design and maintenance contracts prepared 
by office design forces, 


BRIDGES UNDER CONSTRUCTION: 


Number of Number of Number of 
Dollar Value Contracts Structures Personnel 
$39,379, 524.76 33 203 128 
Changes This Month: 
Contracts Awarded: 0 Contracts Completed: 1 
Structures Added: 0 Structures Completed: 1 


Men Added: 0 Men Left: 3 
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Sheet 1 of 1 


REVIEW AND PROCESSING (BRIDGE) 


During the Month of MARCH 1966: 


Sent to Bureau of Public Roads: 
RL REE 


Route 78 Section 5V (3/21/66) 


"Ready Memo" sent to Roadway: 


Route 80 Section 3K (3/21/66) 
Route 6 Section 2A (3/30/66) 
Route 78 Section 2G (3/31/66) 


Review was continued on: 
Route 78 Section 5Y 
Route 78 _ Section 5U 
Route 280 Section 1C,2A,3C 


Route 280 | Section 5L,6N 


Review was started on: 
Route 1&9 Section 1C 
Route 21 Fwy. Section A 
Route 78 Section lG & )F 
Route 95 Section 19B 


Route 287 Section 10B & 11B 


Preliminary bridge plans for 10 Structures were received. 


Preliminary bridge plans for 11 Structures were sent to B.P.R. 
for approval. 
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Sheet 1 of 6 
MONTHLY DIVISIONAL REPORT Month of March, 1966 
Division: Design 


Bureau: Bridge 


% PLANS 
ROUTE SECTION DESCRIPTION COMPLETE 
USL Ryders Lane ~ New Structure 80 
US1 Raritan Railroad - Widening 50 
USL - Cattle Pass ~ Widening 75 
+US1 Raritan River Bridge - Deck Repairs 5 
US1 Raritan River Bridge ~ New Structure 0) 
US1 12th St. Viaduct (Hardesty & eneyer) 
USL & 9 1C | Hackensack River Bridge Deck (Hardesty & Hanover) 
%#3 N.Y.S. & W.R.R. ~ Deck Repair 6 
7 Overpass at D.L. & W.R.R. 5 
7 a Bridge, Fish House Rd. (Hardesty & Hanover) 
#9 Cape May Canal - Bulkhead 95 
15 | - 3 Bridges, 3 Culverts (Howard, Needles, 
Tammen & Bergendoff) 
17 SE U.P. at Relocated Hollywood Avenue 100 
17 Improvement | Bridges - From Rt. 3 to Rt. 6 
(Howard, Needles, Tammen & Bergendoff) 
20 2A 6 Bridges - Paterson Peripheral Route 
21 Newark Viaduct = Deck Repairs & Barrier 25 
2lFrwy. 13 Bridges ~ From South Parkway to 
Clifton Avenue (Edwards & Kelcey) 
21Frwy. A 5 Bridges; 1 Culvert; 7 Walls; 1 Protec- 
tive Structure (Edwards & Kelcey) 
ce 6N&7A 1 Structure - Cokesbury Road 100 


(+) Maintenance Funds 
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Sheet 2 of 6 


MONTHLY DIVISIONAL REPORT Month of March, 1966 


Division: Design 
Bureau: Bridge 
% PLANS 

ROUTE SECTION DESCRIPTION COMPLETE 
22 Viaduct over Waverly Yards 2 
23 Miller Road over Route 23, Butler - Fence 100 
23 - 6 Bridges = From County Road 513 to Vic. 

of Stockholm, Passaic & Morris Counties 

(DeLeuw, Cather & Company) 
33 by 2 Structures ~ Millstone River-Bentleys Br. 50 
oo 5B 2 Culvert Ext.3; 1 Bridge Widening 100 
35Frwy. 21 Structures (Porter,Armstrong,Ripa & Ass.) 
35 9B 3 Bridge Widenings; 3 Culverts (Howard, 

Needles, Tammen & Bergendoff) 
35 13C Widening So. Branch Rahway River 2 
a7 Bridge over Barnegat Bay 2h 
38 1G Pedestrian Bridge over Route 38 
ho 3A Culverts over 8" water main 4S 
MS 6B & 1C Mantua Creek Bridge Widening 55 
hs Rt. 4S over N, J. Turnpike 25 
6 15B Pedestrian Bridge 6th St. 99 
L6 Van Houten Ave. over Route 6, Clifton- 100 

Fence 
6 2A 1 Structure - Widening ~- Beaver Brook 100 
55 6 Structures - Millville By-Pass 93 
72 Structures - Ocean County 100 
73 5&6 ) Culverts 60 


(%) Maintenance Funds 
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Sheet 3 of 6 


MONTHLY DIVISIONAL REPORT Month of March, 1966 
Division: Design | 
Bureau: Bridge 
% PLANS 
ROUTE, SECTION DESCRIPTION COMPLETE 
ats DELILON reer en LUMP Leth 
76 1A 3 Bridges, 1 Rapid Transit Tunnel 
(Ammann & Whitney) 
fds 3 Structures - Berkeley Hgts. to Shunpike 
- Road (Madigan-Hylana) 
78 2G 3 Bridges; 3 Culverts (Parsons, Brinckerhoff, 
Quade & Douglas) 
78 2L 5 Bridges; 3 Culverts; Sign Support Struc. 
(Parsons, Brinckerhoff, Quade & Douglas) 
78 LG & UF e Bridges (Brill Engineering) 
78-69 8 Structures - Clinton Point Interchange 
(Parsons, Brinckerhoff, Quade & Douglas) 
78 SU 6 Bridges; 7 0O.H, Sign Support Struc.3; 
1 Bus Shelter - Port St, Interchange 
(Madi gan-Hyland) 
78 SY _ 1 Viaduct, Waverly Yards - Port St. Intchg. 
(Madigan-Hyland) 
78 8 Bridges - Haynes Ave, Interchange 
(Madi gan-Hyland) 
78 3 Bridges - Port St. Interchange 
(Madi gan-Hyland) 
78 6 Bridges - Springfield to Walker Ave, 
80 7 Bridges - Hope (Rt. 519) to Columbia 
(Madigan-Hyland) — 
80 u 7 Bridges; 2 Culverts - From County Road 
519 to Point 0.3 miles west of Morris 
Canal (King & Gavaris) 
80 1H 3 Bridges; 3 Culverts - Hope to Mt. Olive 


(King & Gavaris) 


(+) Maintenance Funds 
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MONTHLY DIVISIONAL REPORT 


Division: 
Bureau: 


ROUTE 
80 


80 
80 
80 


80 
80 
80 
87 
95 


95& 
Ke) 


+#US130 
US130 


169 


208 
208 
278 


278 


Design 
Bridge 


SECTION 
1M 


LOBE 
1A 


3E 


1D 


Sheet h of 6 


Month of March, 1966 


% PLANS 


_DESCRIPTION COMPLETE 


9 Bridges - Waterloo Lake to Rt. 6 
(L. Berger & Assoc.) 


18 Bridges (Fay, Spofford & Thorndike) 
6 Bridges (Hardesty & Hanover) 


l Bridges; 2 Culverts 
(Fay, Spofford & Thorndike) 


3 Bridges (Fay, Spofford & Thorndike) 

3 Bridges (Fay, Spofford & Thorndike) 

1 Bridge (Hardesty & Hanover) 

Br iipiticie Bridge over Absecon Inlet 2 
2 Bridges; 0.H. Sign Supports (Madigan-Hyland) 


2 Bridges; 4 O.H. Sign Struct. 
(Madi gan-Hylana) 


Route 33 and P.R.R. Underpass — 2 
3 Culvert Extensions (John G. Reutter Assoc.) 


1 Viaduct for Turnpike Connector 
(DeLeuw, Cather & Co.) 


2 Structures - Widening-Plaza Rd. - 20th St. 80 
Viaduct Widening - Erie R.R. and Blvd. 30 


2 Bridges; 3 Culverts 
(Parsons, Brinckerhoff, Quade & Douglas) 


6 Bridges; | Walls. (Parsons, Brinckerhoff, 
Quade & Douglas) 


(+) Maintenance Funds 
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MONTHLY DIVISIONAL REPORT 


Division: 
Bureaus: 


ROUTE 
280 


280 
280 
280 


280 
280 
280 
287 
287 
287 
295 
hho 


ho 


Design 
Bridge 


SECTION 


1C,2A,3C 
3F ,)G,5P 
hD & 5K 
SL & 6N 


6F 
7D 
8,9,10 
8A & 9A 


10B & 11B 


3 


Morris County 


Middlesex County 


Bape May County 


McGuire A.F.B. 


Sheet 5 of 6 


Month of March, 1966 


% PLANS 
DESCRIPTION COMPLETE 


6 Structures - From Rt. 80 Intchg. to 
Pleasure Valley Way (Clarke, Hartman & Dunn) 


3 Bridges; 2 Culverts (Clark, Hartman&Dunn) 


11 0.H. Sign Support Struct. (Edwards & Kelcey) 
6 Bridges; Walts (Edwards & Kelcey) 


6 Bridges; Retaining Walls; Sign Structures 
(Edwards & Kelcey) 


7 Bridges; Retain.Walls; 0.H. Sign Support 
Newark Section (Parsons, Brinckerhoff, 

Quade & Douglas) 

1 Viaduct (Parsons,Brinckerhoff,Quade&Douglas) 


7 Bridges - Passaic River to Route 10 
(Howard, Needles, Tammen & Bergendoff) 


h Bridges; 8 Culverts 
(Howard, Needles, Tammen & Bergendoff) 


3 Culverts (Howard,Needles, Tammen&Bergendoff ) 
8 Bridges ~ Burlington-Mt.Holly Road to 
Florence-Columbus Road, Burlington County 


(Taylor, Wiseman, Taylor & Sleeper) 


20 Bridges (Tentative) - From US1 to Outer 
Bridge Crossing (Madigan-Hyland) 


22 Bridges; G.S. Pky, Interchg. 
(Madigan-Hyland) 


Howard Blvd. & DL&WRR Br. at Co. Rt. 26) 95 
2 Culverts-Easton Ave.Improvement(Goodkind&0' Dea) 
3 Bridges; S-256(3); Avalon Blvd. (P.B.Q.&D.) 


7 Culverts for Defense Access Road 
Porter, Armstrong, Ripa & Associates) 


(%) Maintenance Funds 
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Sheet 6 of 6 
MONTHLY DIVISIONAL REPORT Month of March, 1966 


Division: Design 


Bureau: § Bridge 
ROUTE SECTION PROJECTS SENT TO BUREAU OF PUBLIC ROADS FOR APPROVAL 


29 Frwy. 12B&11A 7 Bridges; (Fay, Spofford & Thorndike) 


35 Frwy. lA&2A 6 Bridges; (Porter, Armstrong, Ripa & Assoc.) 
78 LJ 1 Bridge; 1 Culvert (Brill Engineers) 
78 WN&5P 3 Bridges (Madigan-Hyland) 
78 5L 5 Bridges (Madigan-Hyland) 
78 5N 3 Bridges; 1 Culvert (Madigan-Hyland) 
78 SV 7 Bridges; 1 Culvert (Madigan-Hyland) 
78 2ME3E 9 Bridges; 2 Culverts; 2 Sign Structures 
; (Parsons, Brinckerhoff, Quade & Douglas) 
80 ZJR4AA 3 Bridges (Fay, Spofford & Thorndike) 
295 1R 2 Culverts (Taylor, Wiseman, Taylor & Sleeper) 
295 is 2 Bridges; 6 Culverts (Taylor, Wiseman, Taylor & Sleeper) 


(*) Maintenance Funds 


MONTHLY DIVISIONAL REPORT Month of March, 1966 


Division: Construction 


Bureau: Bridge Sheet 1 of 3 
| | | | eae 
ROUTE _ SECTION NAME OF PROJECT o~" COMPLETION 
17 5c lh Structures - Intchg, at Linwood Ave & 95 
Paramus Road, Bergen County. 
Contractor: Schiavone Construction Co. 
18 2A&1LC Bridge & Approaches at Lawrence Brook, | 99 
Middlesex County. 
Contractor: Willis & Paul 
36 2B&3C 7 Structures - Palmer Ave. to First Ave, 98 
. Monmouth County.e © 
Contractor: Sam Braen Construction Co. 
38 1F&2C lh, Structures - Intchg. at Rts. 38, 1&73, 29 
Burlington-Camden Counties,» 
Contractor: Hendrickson Brose, Ince 
USL6 9B Troy Breok Culvert Ext., Morris County 0 
Contractor: J. Turco Paving Contractor, Inc. 
USL6 18A Pedestrian Bridges at St. Phillips Drive and 23 
23 3B Roosevelt Ave., Passaic & Morris Co. 


Contractor: Mohawk Constructors, Ince 


55 Fwye SAR6A 3 Structures-Schooner Landing Rd. to Rte 9, 2 
Cumberland County. 
Contractor: Public Constructors, Inc. 


70 LA 3 Structures - Cedar Bridge Rde to Laurelton 58 
Circle, Ocean County. 
Contractor: Manzo Contracting Co. 


78 3F 8 Structures, Cokesbury Rd. to County Rt. 523, 99 
Hunterdon County. 
Contractor: Public Constructors, Inc. 


78 3G 11 Structures-From County Rt. 523 to Burnt 99 
Mills Road, Hunterdon~Somerset Counties. 
Contractor: Public Constructors, Inc. 


78 LE 2 Structures « From Stony Hill Road to E. of 83 
Plainfield Ave., Somerset & Union Counties. 
Contractor: Mal-Bros Contracting Co. 


73° WH 7 Structures-From King Geo. Road to Horse Shoe 95 
Road, Somerset & Morris Co. 
Contractor: Conduit & Foundation Corp. 


(*) Maintenance Funds 


cists concent a 


ottonrtene® "ape 


wal De 


MONTHLY DIVISIONAL REPORT Month of March, 1956 


Division: Construction 


Bureau: Bridge Sheet 2 of 3 
SN RTOS Ta % OF 
ROUTE SECTION NAME OF PROJECT COMPLETION 
78 WK 3 Overhead Sign Support Structures, Somer- 0) 
287 LE&SIS set County. 
Contractor: PT&L Construction Co, 
78 WL 7 Structures, From Rt.287 to King George 99 
Road, Somerset County 
Contractor: Public Constructors, Inc. 
78 & oJ 23 Structures, We of Shunpike Rd. to Spring - 26 
2 Fwye 12A field Ave.3 Erie-Lack. ReR. to Baltusrol Rd. 
2h 13¢ Essex & Union Counties. 
Contractor: Public Constructors Co, 
80 AB Peds Br. at Pennsylvania Ave., Passaic County 0 
Contractor: Diversified Construction Co, 
80 & 4S & 15 Bridges, 3 Trestles, Culv, Ext. Ret. Wall 17 
USL6 12B 23 Sign Structures, Passaic County. 
Contractor: Franklin Contracting Co. 
278 1B O.P. at Park Aves3 U.P. at Rel. Brunswick Ave, 20 
Union County, 
Contractor: Schiavone Construction Co, 
278 1C Protective Struc. for Jt. Trunk Sewer, Union 0 
County. 
Contractor: A. Tomae & Sons 
280 3B&4C 5 Structures-Roosevelt Ave, to W. of Tulip 28 
Aves, Essex County 
Contractor: S.J. Groves & Sons Co. 
280 SJ _ Erie-Lackawanna RoR. U.P., Essex Cos 7 
Contractor: Schiavone Construction Co. 
280 6D 7 Structures-From Harrison St. to Munn Ave. 63 
Essex County. 
Contractor: Mohawk Constr. & PT&L Constr. Co. 
280 6E 6 Bridges, Walls & Sign Structures, Essex County 19 


Contractor: Ell-Dorer Contr, & Le Zimmerman & Sons 


(*) Maintenance Funds 
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MONTHLY DIVISIONAL REPORT Month of March, 1966 


Division: Construction 


Bureaus Bridge sneet 3 of 3 


bed % OF 
ROUTE SECTION NATE OF PROJECT | _COMPLETION 
280 7B Storm Trunk Drain, City of Newark -— 32 
Essex County _ . 
Contractor: Peter W. Kero, Inc. 
287 7 ll Structures . From North of Morris-Somerset 18 
Co. Line to South of Mt, Airy Road, Morris 
Somerset County 
Contractor: PT&L Construction Co, 
295 1N 7 Structures- Hollywood Ave. to Pedricktown 99 
Road, Salem County. 
Contractor: Public Constructors, Ince 
295 1P 4 Structures - Oak Grove Rde to Oldmans Creek 83 
Road, Gloucester County. 
Contractor: Franklin Contracting Co. 
295 1LU&2M Fence Constr.-Wilson Ave. to Vic. Church 90 
Rd. ~ 7 Bridges, Camden-Burlington Counties 
Contractor: Aluminum Fence Co, of America 
295 & 2J 10 Structures = From Rt. 73 to Vics of Rt. 38 83 
38 2D& 3A and from Marter Avenue to Vic. Briggs Road, 
Burlington County 
Contractor: Hendrickson Brose, Inc. 
BRIDGES OFF STATE HIGHWAY SYSTEM: % OF 
erence centimeter nner Oe antncrncrovneneennveoneem 
COUNTY NAME OF PROJECT COMPLETION - 
Essex County South Orange Ave. over Slough Brook Bridge 100 
Contractor: Tri County Asphalt Corps 
Sussex County Bridge #6 over Pequest River. 92 
Contractor: Willis & Paul 
Sussex County Bridge #483 over Branch of Pequannock River , 3 
Contractor: Robert Bossert & Co. 
Aldene Plan Contr.#l, 3 R.R. Bridges Commuter Facility &  Retain- 8h; 
ing Walls, Union County, 
Contractor: Robert Bossert & Co. | 
Aldene Plan Contre#5 Central Ave. Ext. Viaduct, Union Co. 21 


Contractor: J. Fletcher Creamer & Son, Ince 


(#) Maintenance Funds 
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Form #AD-39 
MONTHLY DIVISIONAL REPORT Local Government Aid Month of March 


Division: . Local Government Aid 
Bureau: Federal Aid Secondary 


REVIEWING PRELIMINARY PLANS AND SPECIFICATIONS: 
Washington Valley Road, Somerset County, S116(5) 
Forest Avenue Extension, Bergen County, SU210(2) 
Hazen~Bridgeville Rd. RR. Overpass, Warren County, S103(l) 
Columbia Road, Morris County, SU187(5) 

Washington Avenue, Bergen County, SU88(2) 

Traffic Control Devices, Ocean County, S9999(1) 
Traffic Control Devices, Somerset County, S9999(2) 
Howard Boulevard, Morris County, $255(1) 

Railroad Avenue, Monmouth County, SU26)(1) 

Easton Avenue, Somerset County, SU99() 

Easton Avenue, Somerset County, SU99(5) 
Wrightstown-Cookstown Road, Burlington County, 5131(2) 
Lakeside Boulevard, Morris & Sussex Counties, S217(1) 
Tuckerton-WWarren Grove Road, Ocean County, S252(1) 
“Westfield Avenue, Union County, SU1)1(2) 
Flemington-Whitehouse Road, Hunterdon County 
CONTRACTS AWARDED 3 

Franklin Boulevard, Somerset County, SU185(3) 

BIDS RECEIVED: 

Avalon Boulevard, Cape May County, S256(2) 

ACCEPTED AS COMPLETE: 

JeF.Kennedy Memorial Blvd. (Bridge), Hudson County, SU250(1) 


Long Beach Blvd., Ocean County, $253(1) & ERL9(2) 
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Form #AD-39 
MONTHLY DIVISIONAL REPORT - Month of March 1966 


Division: - Maintenance and Equipment 


Bureau: Equipment 


A. SPECIAL PROJECTS 


1. Mobil Twin Engine Street Sweeper Demonstration - Ten Department personnel 
attended demonstration at Whitehead Yard, March 10. The only apparent ad- 
vantage over a single engine machine is the increase in sweeping speed. 
Further analysis is necessary before consideration of purchase. 


2. Gemar Model 70 Tow Type Hydraulic Street Sweeper Demonstration - Four 
Department personnel attended demonstration on March 24 at Wayne Town- 
‘ship Highway Department. Unit can be towed by dump truck or tractor 
and is hydraulic powered by auxiliary air cooled engine. Unit appeared 
to be versatile. 


B. TRAINING 


1. Mechanics Traininz on Spreaders - Meeting held on March 11 to discuss 
initial plans and procedures for implementation of new training program. 
The program is being developed to train mechainics in proper procedures 
for conducting major inspection on spreavers and proper steps to be 
taken for summer storage. 


2. Swenson Dual Purpose Tailgate Spreader Training - Sixteen personnel in 
District #3 were trained in preventative maintenance and operation of 
spreader on March 21. Classroom training consisted of showing slides 
with commentary with a discussion period following. Then all personnel 
were instructed on the actual machine with individual participation in 
the operation of the spreader in the yard spreading sand. This program 
will be conducted for each crew when new spreaders are delivered. 


3. Factory School_on Wayne Sweeper - Fifty-five personnel including 
mechanics and operators received training on March 22 and 23. Training 


covered operation and repair of sweepers. Slides with commentary were 
used. 


C. ADMINISTRATION 


1. Specifications and Order Requests Completed - (1965 - 1966 Fiscal Year) 
Month - 0 Fiscal Year - 88 


2. New Equipment Received 


ITEM QUANTITY DISPOSITION 
Hi-Way Hopper Type Spreaders, 12 Modified for Assignment 
Model "H" 


3. Disposed of Equipment 
ITEM QUANTITY 


TH Tractor Mowers 2 
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4, Leases = . Negotiated . res | 
Cancelled - 1 


Leases in effect - 1 


5. Claims 


* Accident Reports Received 


Type . | No. per No. per 


; Month | Fiscal Year 
Billable 17 159 
Non-Billable 22 155 
No Insurance Coverage 11 ied 
Total Accident Reports Received 50 7 439 
q : 

' Payments Received . Number Claims ‘Number ; 
q 
penitent reensenneonersneanesetimantaeenteneetssenennnir-emnenenvscarenteniesenmecenmammeneesamnncam f / 
___Number Amount Initiated "Claims — 
q 1 i] 


1 ! 
t , 


Month'Fiseal Year' Month _' Fiscal Year __j;Month'Fiscal Year'Pending! 


ee ce) | Sieh ee F10,01.17) | 20-4. ee) BS 


Personal Injury Reports Received and Processed 


No. per Month A 
No. per Fiscal Year 66 


* SR-1 forms processed and filed with Division of Motor Vehicles in all 
accidents involving personal injury or property damage in excess of $100.00. 


D. INVENTORY 
Cars Total - 446 
Trucks Total - 971 
Road Equipment - Heavy duty, self-propelled © - 108 
Light duty, self-propelled - 501 
Rolling, self-powered ee ak 
Rolling, all other ~- 466 
Portable, self powered - 119 
Powered Accessories | - 477 
Mechanical Accessories = KB 
Miscellaneous | ee Bh 


Total- 1937 
Total- 1159 
TOTAL INVENTORY- 4513 
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PRODUCTION 
LOCATION 
MAJOR 
Fiscal 
Month Year 
Fernwood Shops - Total 510 5254 
Total 510 5254 
District #1 
Clinton 74 870 
Netcong 75 _649 
Total 149 1519 
District #2 
Avenel 34 2ho 
Lodi Se 3ek 
Newark 58 _ 323 
Total 124 884 
District #3 20 295 
Toms River 
20 295 
District #4 
Cherry Hill ho} §=314 
Hammonton 39 =. 289 
Vineland 134 930 
Total 222 1533 
Total of all Districts 12 231 
Total of all Districts 1025 9485 


and Fernwood 


* Branchville not operating 


NO. REPAIRS AND/OR PROJECTS 
MINOR 


Fiscal 


Month 
271 


Year 


2799 


2799 


662 


9400 


933 14199 


as a garage. 


MISCELLANEOUS 
Fiscal 

Month Year 
528 5592 
528 5594 
233 2228 
166 943 
399 eplyal 
270 1755 
170 1344 
138 ame 
578 4310 
112 1248 
112 1248 
396 2939 
ho 650 
94 1015 
530 h604 
1619 13,333 
2147 18,925 
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| Division; . Traffic Engineering 
Bureau: Electrical 


| OPERATION 

| 25 movable bridges, full time; 9 on notice, 2 closed to navigation. 
MAINTENANCE | 
1,21 traffic signals, 5 lane control systems, 626 illuminated signs, 36 movable bridges, 
25 mobile radio units, 11 base stations, 6,),30 State maintained lighting units. 
Replacement, equipment knocked down, 60 locations. 

| CONSTRUCTION BY BUREAU FORCES 


6 new traffic signals; 53 traffic signal revisions, 19 completed; 83 traffic signals under 
| constructione 


_ CONSTRUCTION BY CONTRACT 


| Route 80, Section h, Electrical Contract #2 = 99% complete. 
Route 295, Section 2, Electrical Contract #3 = 3% complete. 


| DESIGN BY BUREAU FORCES 


| Traffic Signals for roadway construction = l completed. 
i field surveys and 6 drawings for Traffic Operations Section. 


DESIGN BY CONSULTANTS 


| Highway Lighting, Route 78, Sections 5P, 5N, 5K and 5M = 80% complete. 
‘Highway Lighting, Route 78, Port Street Interchange, Newark ~ 95% complete. 
Highway Lighting, Route I-80, West of Parkway, Contracts 3, , 5 = 91% complete. 
Highway Lighting, Route 295, Section 2, Contract #h - 0% complete. 
Highway Lighting, Route 278, Section 1D - 50% complete. 


| INSPECTION 
| 


73 PUO relocations; 7 FAS projects; electrical work in 35 road and bridge construction 
— prime electrical. contracts. 


NEGOTIATIONS 


2 traffic signals under negotiation; ) completed. 
3 field inspections and contacts with local officials, 2 on traffic signals, 1 traffic counter, 


CLAIMS 

Payments received, $27,6)3.78. 

Property damage claims set up, 59. 

Work Orders issued resulting in claims, 32. 


PLANS REVIEWED 
Construction Division ~ 103 Bridge Division - 26. 
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MONTHLY DIVISIONAL REPORT Month of March, 1966 


Division: . Traffic Engineering 
Bureau: Traffic Operations Section, Traffic Regulations Section, Sign Engineering. 


TRAFFIC OPERATIONS SECTION 


RECEIVED COMPLETED 

Traffic Signal Requests (New) Vited 

Recommended a. 

Not Recommended ‘| 
Traffic Signal Requests (Revisions) \ ee 8 
Traffic Engineering Investigations 21 ye ls 
Contract Drawing Review 10 8 
Signal Layout and Design a 3 
Field Investigations ~ 31 


Conferences with public officials = 26 

Work backlog: Requests for new traffic signals | ~ 
Requests for investigations at existing traffic signals = 55 
Requests for revisions at existing traffic signals “= 
Requests to review contract drawings = 

TRAFFIC REGULATIONS SECTION 


Hazardous locations investigated - 65. Of these, 5 were sites where fatal accidents have 
occurrede : 


General Investigations and Meetings 


Rts. US1&9(T) Hudson County, Town of Kearny; meeting at Western Electric Company. 
Rt. US9 Atlantic County, Pleasantville City; speed survey. 

Rt. USI Monmouth County, Eatontown Boroughs; inspection of signs. 

Rt. 1O Essex County, Livingston Townships; speed survey. 

Hos 17 Bergen County, Rutherford Borough; Crane Avenue investigation. 

Rt. US22 Hunterdon County, Readington Township; curve signs and arrow boards 


curve at Fiddler's Inne 


Rt. US22 Union County, Union Township; change of Regulatory signs and 
channelization of Vaux Hall Road entering Route US22 eastbound. 

Rte 27 Middlesex County, Edison Township; traffic investigation. 

Rt. 29 Mercer County, Ewing Township; "Yield" signs River Road and Route 29. 

Rt. 35 Monmouth County, Ocean Township; speed survey for signal progressione 

Rte by | Salem County, Upper Penns Neck Township; truck detour. 

Rts. USl6 & 23 Passaic County, Wayne Township; meeting concerning traffic problems 


during construction, 


Rt. hi7 Cumberland County, Millville City; parking investigation. 
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Division: . Traffic Engineering 
Bureau: Traffic Operations Section, Traffic Regulations Section, Sign Engineering. 


TRAFFIC REGULATIONS SECTION (continued) 


Rt. 69 , Hunterdon County, Clinton Township; meeting with Set. DeFlippis of the 
State Police. 

Rt. 70 Ocean County, Lakehurst Borough; illegal parking in intersection. 

Rt. 71 Monmouth County, Eatontown Borough; change of Regulatory signs and 
channelization of Broad Street and Route 71l. 

Rte 72 Burlington & Atlantic Counties, Red Lion to Manahawkin, Woodland 
Township, Union Township, Stafford Township; speed studye 

Rt. USL30 Burlington County, Burlington City; channelizatione 

Rt. 168 Camden County, Runnemede Borough; parkinge 

Rt. US202 Hunterdon County, West Amwell Township; investigation of "Yield" signs 


and ball banking curvese 
Lane Lines installed on portions of Routes US9W, US9, US22, 3h, 71, 80, US130 and 208, 
Accident Analysis 
Accident logs and files are up-to-date. 


Investigations at 25 locations indicated certain deficiencies, although these deficiencies 
were not considered as contributing factors to fatal accidents. 


Highway Safety Spot Improvement Program 


Analysis of accident, density and other data was made in order to establish a list of 
hazardous and potentially hazardous locations along State highways to be included in a 
"spot improvement" inventory. 


The cooperation of the Division of State Police, Traffic Safety Service, besides our own 
Planning, Design and Traffic Divisions were sought in an effort to compile the most 
complete data on hazardous locations. 


At present, there are 300 sites to be considered for inclusion and priority. 


A preliminary listing will be submitted to the Bureau of Public Roads early in Aprile 
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Division: . Traffic Engineering 
Bureau: Traffic Operations Section, Traffic Regulations Section, Sign Engineering, 


SIGN ENGINEERING 


RECEIVED COMPLETED PENDING 
Items of correspondence bh 58 50 
Contract plans for State system - checked 5 5 
and returned with comments to Director, 
Division of Design. 
Construction plans for Interstate system in 6) 3 


Phase 2 and 3 submissions. 

Man hours spent on: | 
Reviewing sign layouts with Bureau of Public Roads = 15 
Investigations for sign revisions - 312 


27 Requests for sign erections submitted to the Bureau of Maintenance. 
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Form #AD-39 


MONTHLY DIVISIONAL REPORT 


Division: of Construction 
of Construction Control 


Bureau: 


ROUTE 


SECTION 


PERCENTAGE COMPLETED 
Mare 1.66 A 1110166 


LOCATION 


Drainage Revision — 

Grading, Paving, Bridges and Walls 
Bridge and Approaches 

Ramp Connection 

Grading, Drainage and Paving 
Dualization and Resurfacing 
Intersection Revision 


Widening, Resurfacing, Barrier Curb md Bridges | 


Resurfacing, Dualization and Drainage 
Widening and Intersection Revision 
Interchange 

Widening, Resurfacing and Turnarounds 
Drainage Improvements 

Grading and Dualization 

Dualization, Resurfacing & Widening Bridges 
Grading, Drainage, Paving and Bridges 
Grading, Drainage, Paving and Bridges 
Grading, Paving and Bridges 

Grading, Bridges and Incidental Paving 
Grading, Paving and Signs 

Grading, Bridges and Incidental Paving 
Intersection Revisions 

Wet Excavation and Zone 2 Refill 

Three Structures 

Grading, Bridges and Walls 

Grading, Paving and Bridges 

Sand Drains, Grading and Drainage 
Jughandles and Island Closings 
Grading, Drainage, Paving and Bridges 
Grading, Paving and Bridge 

Incidental Paving, Drainage, Etce 
Demolition of Buildings 

Grading, Drainage, Incidental Paving & Bridges 


_Erie~Lackawanna Railroad Underpass 


Grading, Drainage and Incidental Paving 
Grading, Drainage, Paving and Bridges © 
Demolition of Buildings 

Storm Trunk Drain 

Grading, Paving and Bridges 

Grading, Paving and Bridges 

Grading, Paving and Bridge 

Partial Grading and Drainage 

Seven Structures 

Bridges and Incidental Paving 

Grading, Paving and Bridges 

Fence Construction 

Island Closings and Turnarounds 
Widening, Resurfacing, Dualization & Turnarounds 
Wet Excavation and Refill 


Month of March 


1966 
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MONTHLY DIVISIONAL REPORT ~ Month of March 1966 


Division: of Construction 
Bureau: Of Construction Control 


PERCENTAGE COMPLETED 


ROUTE SECTION LOCATION Mare 1066 Apre 1666 
Aldene Plan, Contract # 65% 78% 
Aldene Plan, Contract #5 8% 21% 
Landscape Screen Planting, Contract #3 23% Lhe 
Essex County Structure over Slough Brook Bridge 77% 100% 
Sussex County Bridge Noe 6 92% 926 


Sussex County Bridge Nos 83 9% 3% 
PROJECTS AWARDED IN MARCH | 


Route U.S. 30, Section 5B & Route UeSe 9, Section 13B ~- Drainage Improvementse 
Awarded to Stavola Contracting Company, Ince on March 2, 1966¢ 


Route UeS. 22, Section 11D ~- Turnaround. Awarded to Dayton Constructors on 
ch 25 19 @ 


Route 80, Section AB =~ Pedestrian Overpasse Awarded to Diversified Construction 
Company, Ince on March 2, 1966. 


~ Route UeSe 1 & 9, Section 2K —- Beam Guard Rail.- Awarded to Whitmyer Brose, Ince 
on March 0, 19666 


Route 2h, Section 9A - Grading, Paving and Drainage. Awardedto Barnard Con~ 
struction Company on March 8, 1966. 


Route 76, Section 1D = Demolition of Buildings. Awarded to Cleveland Wrecking 


Company on March 1h, 1966. 
Route 76, Section 3~A = Fence Constmction. Awarded to Anchor Post Products on 
March 22, 1906. 


Route 280, Section 5-D - Demolition of Buildings. Awarded to Interstate Wrecking 
Company, Ince on March 23, 1966. 


PROJECTS ACCEPTED IN MARCH 


Route UeSe 202(1953) Section 6A & 69 & UeSe 202(1953) Section 1B - Drainage, 


Paving and Overpasse Semi-finally accepted March 35 19006e 


Route 2, Sections 1) J & 15F - Wideninge Accepted March 3, 1966.6 


Route 38, Section 1G - Widening, Resurfacing and Barrier Curbs Accepted March 


3, 19666 


Route 29 Freeway, Sections 13F & IA and Rte 29, Section ve ~ Grading, Paving, 
Drainage and Culverts. Semi-finally accepted March 16, 1900e¢ 
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Form #AD-39 
MONTHLY DIVISIONAL REPORT Month of March 1966 


Division:. of Construction 
Bureau: Of Construction Control 


PROJECTS ACCEPTED IN MARCH ~~ Continued 


Route 80, Section 3-E ~ Grading, Drainage, Bridge and Culvertse Accepted 
March 1 9 19066 


Route 280, Sections F & 5N - Demolition of Buildings. Accepted March 18, 1966. 
Route 287, Sections 11A & 12C ~ Grading, Paving and Bridgese Semi-finally ac« 


cepted March 18, 19666 


Route 15(1953) Sections 7A - Dualization and Bridgee Accepted March 25, 19666 


Route 278, Section 1A ~ Relocation of Approaches to Goethals Bridges Semi- 
finally accepted March 25, 1966. 


GENERAL NOTES 


As of April 1, 1966, there were 56 active projects underway, valued at approx= 
imately $115,950,580. and being inspected by 39 mene As of this date, the 
total value to complete is $8,072,770. 


ae 
Ge Ee Vanderhoof 
ASSISTANT SUPERVISING CONSTRUCTION ENGINEER 
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MONTHLY DIVISIONAL REPORT Month of = March, 


Division: Right of Way Acquisitions & Titles 
Bureau: Legal 

STATISTICAL 

Papers drawn in March 


Condemnation 


ema ee ee NO eT Gee ails a /kcdi-cck.w bs 6 FS Poe bee yO ea bu ee hee 
Sierra es AL aoe cet GPa ahs ole io'a te a e's a SW WB 'SGT% oS bie 4's kee Oe 6 
eh oitert @ Gelso Tava 20 Gah 6°, Sn he ay a a 
vow yninles Winey atahifetqve 9) se) @1s)1-)9)) if-W i cy tl i ars Ona eee tea ae a 
Order Allowing Plaintiff to File Amendment to Complaint Bee whivais 
Prien ot Paymnenceols Deposlt intorCourt 0. 2568 el ea cade ieee 
Order for Judgment and Appointing Commissioners ...........00. 
Amended Order for Judgment and i ipigtenel Commissioners ...... 
oe CemCubDSta tution coumisstoner’ 124.0. Leeks eee one te 
DeaeteO Cec livieewacedrawal Of DepOSlt o5 6s. ce cides sece see ee se 
Order Extending Time for Filing Report of Commissioners ...... 
Sy their, aM Open hr cy 2h U8) ello fe a ey re 
Order Granting Compensation to Commissioners .......ceeeeeeees 
Order to Pay Condemnation Award into Court......... Doejatere sere «8 
Ute rn Ee Bia a) sh Vi eo 60 e) wie wee iae «Weis 0 oo 0 bs 08a ds ees ee 
eR EN ta ptr ghee Sipe 's alle vs ecbis ja /ML aoe (vb d<a'e el soma Sve e RM Md % we ese bea 
Pre RO ADD CEs Fs. ois 6 vee oo oes eee eee ee ae ne em ene sre 
ier CONC rue) OL ADDGCAL ips od.viee nse ee 06d 0 0esle a8 6's 0s oo be 


Number of Titles ADPTOVES 44..0206% Gres Me ii eva Mien as BUaG Whee, oo ee wtetene: ¥ 
Number of Deeds POP UOMOU. sn ve pew gees ERE HEAG AR ee ae e n et one oe 
Number of Court BURPCOL ANCES 4 sc sins see ses cc eee eevee sebioss ee es 


GoeeewPemulnigedt ONG Of PCDEUALY Uoivibiie sec bbe ee aes a ee cee 
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Monthly Divisional Report -2- | March, 1966 
Right of Way Acquisitions & Titles 


Legal 


i; 


1 


LV. 


GENERAL ACTIVITIES 


Court appearances on appointment of condemnation commissioners and 
various motions; hearings before condemnation commissioners; trials; 
preparation for court appearances; preparing legal briefs and 
memoranda; conferences re same; conferences with various Deputy 
Attorneys General. 


INTERDEPARTMENTAL SERVICES 


Conferences with department heads with reference to various 
problems; opinion memoranda for Commissioner Palmer, department 
heads and employees; approving, disapproving and rewriting various 
legal papers and documents; recommendations for condemnation or 
settlement; trial preparation; brief writing and similar services. 


MISCELLANEOUS 


Attend bidding; see that all necessary papers are prepared; dictate 
all court matters; numerous other matters which arise during the 
course of the month. 


SPECIAL 


We have 503 cases pending. This is a very heavy list considering 
the rush of cases which it is expected will come to us. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609----292- 3105 


1966 

Tuckerton-Warren Grove Road 
Borough of Tuckerton 

Little Egg Harbor Township 
Ocean County 

Federal Aid Secondary 


IMMEDIATE RELEASE 


Trenton, April 7 - The New Jersey State Highway Department today an- 
‘nounced bids will be received April 28 on a Federal sid Secondary project 


for reconstruction of Tuckerton-Warren Grove Road in Ocean County. 


Work will consist cf reconstructing 4.64 miles of the road extending 
from Fourth Street in the Borough of Tuckerton northward past the Garden 


State Parkway intersection to Thomas Avenue. 


The existing roadway is 30 feet wide. The rebuilt road of bituminous 
concrete will have two lanes eleven feet wide bordered on the outer 


edges by shoulders seven feet wide. 


Costs of the project, which is expected to take 120 working days to 
complete will be shared by the federal government and Ocean County. 


All bids will be reviewed before a contract is awarded. 


Tuckerton-Warren Grove Rd. 
FAS 
(no map) dE Pa Ht 


ae 


el an 
MOO on nelaott 998 Gegy 


> _ 
: Saar i y 
gor Wire 9 qeAgiae 
t i ; “ts 
~- i .,"' ' 7 
- ~ o * A , = y 
DBOGn SVOA< i : . i jS & 
YC ~ ra c 7 
vo é 


yabod Snom i yawle.hi 1% yaarol wat ofT ~ \ Ltughk aoe 


ro 2S liv@A bovleoar ad Iitw ebid Baan 
Ps 


Ie 


v3: reagt beok a uot /-sotteaavt I volsaus7eseogeee 


a 
We Sear Bis TS 


a 


re > Jost UL ef vavbeuy onmtiu 


f 


’ 
. a 


4 ary re : 
: NG & ' BU 
‘ : \ anus — . _ : : 
24 soliy joss covelo asad owt oved Like soe 
. ; 


\ 
biw 2902 nives eapbivadea ¥e 
; Al-@t betoogue Bk dotdew ,Jostetg ao Io Gam 
P ; ‘ - 4 Af 
poD gheol) be ionryavey lerehet offs vd berate od Lite 


25 tootijnes e soled bewelvar ad Titv ehia a 


ate 


Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


RELEASE FRIDAY APRIL 8, 1966 


Trenton, April 8 - The New Jersey State Highway 
Department today issued a list of locations where 
road construction may cause delays during the 


week of April 9 - April 15, 1966. 


Atlantic 

Route U.S. 30 - U.S. 9, Absecon and Pleasantville 
-- Traffic on Route 9 north of the White Horse 
Pike will be limited to one lane in each direction 
from 7 a.m. to 5 p.m. Monday through Friday for 


the next two weeks. 


Bergen 


Route 17, Paramus, Ridgewood -- Interchange con- 
struction at Linwood Avenue and Paramus Road will 
include widening Route 17 from two to three lanes 
and providing interchange facilities between. Route 
17, Linwood Avenue and Van Emburgh Avenue as well 
as between Route 17, Paramus Road and East Glen 
Avenue. The southbound roadway is now in use. 


Linwood Avenue overpass is open. 


Northbound Route 17 traffic will be detoured to 
southbound lane from 500 feet north of Grandway 
Market one half mile north to approach to Saddle 


River Bridge. 


Two-way traffic on East Saddle River Road will be 
subject to delays, and all traffic on East Glen 
Avenue will be stopped at Paramus Road. Temporary 


traffic signals will be operating on Route 17 for 


Bureau of Public Information 
Trenton 25, New Jersey 


WEEK OF APRIL 9 — APRIL 15, 1966 


all turns at Saddle River Road. Until summer, 1966. 


Burlington 


Interstate Route 295, Route 38, Mt. Laurel, Maple 
Shade, Moorestown -- Detours at Fellowship Road, 
Mt. Laurel Road, Route 38. Three lanes of Route 
295 traffic to be carried in each direction 
separated by a grass median island from Route 73 
northward to Route 38. Work will continue until 


the summer of 1967. 


Burlington-Camden 


Route 38, Maple Shade and Cherry Hill -- Slight 
interference to both directions of traffic on 
Route 38 for the next six weeks at the site of 
interchange construction for Routes 38-73-41. The 


project will be completed during the summer of 1967. 


Camden 
Route 70, Cherry Hill ~- Delays for the next three 


weeks during construction of crossovers. 


Cumberland 
Route 47, Vineland -- Some delay while drain pipes 


are laid to relieve flooding conditions. 


Essex-Union 

Interstate Route 78-Route 24 interchange, Summit, 
Millburn, Springfield, Union -- Some delays on local 
roads in the construction area during construction 
of bridges, local road relocation and grading 
operations until December, 1967. 


(more) 


2. 


1966 


TRAFFIC CONDITIONS REPORT 


Middlesex 

Route 32, South Brunswick and Monroe Townships -- 
During drainage installation work, traffic will be 
restricted on Route 130. When completed, Route 32 
will be a dual highway carrying two traffic lanes 
in each diection from Route 130 eastward to a 
future connection with the N.J. Turnpike. Until 


fall, 1966. 


dnamcueh 

Route 36, Middletown, Keansburg, Atlantic Highlands 
-- Widening from one lane to two lanes in each 
direction separated by a barrier curb. Delays may 
be expected at various locations. Until August, 


1966. 


Morris 

Route 46, Parsippany-Troy Hills, Mt. Lakes -- Jug 
handles for eastbound Route 46 at Cherry Hill Road; 
for westbound eure 46 at Intervale Road. Delay in 


the construction area until the fall of 1966. 


Morris-Somerset 


Interstate Route 78, Bernards, Warren, Passaic, 
Watchung -~ Three lanes of dualized freeway to be 
carried in each direction separated by a land- 
scaped median. Bridge building for local road 
crossings will cause detour and slight delay until 


the fall of 1966. 


Ocean 

Route 37, Dover Township -- Delay in the con- 

struction area for the next six months during 

dualization from Martin Avenue eastward to the 
Mathis Bridge. Three lanes of traffic will be 
carried in each direction when construction is 


completed in May, 1966, 


Passaic 


Interstate Route 80, Wayne -- Complex of ramps and 
bridges at Interstate Route 80, Route U.S. 46, 
Route 23 interchange now under construction will 


cause delay in the area until the end of 1967. 


Salem 


Interstate Route 295, Upper Penns Neck, Oldmans 
Township -- Bridges to carry local roads over or 
under mainline of Route 295 are under construction 


and detours will be used until the end of 1966. 


Somerset 


Route U.S. 22, North Plainfield -- Intermittent delay 
may be expected while excavation and drainage con- 


struction proceeds for the next two months. 


Interstate Route 78, Bridgewater, Bernards, Warren 
-- Some delay during bridge construction to connect 
local roads in the area prior to mainline construction. 


Until the summer of 1966. 


Somerset-Hunterdon 


Interstate Route 78, Tewksbury, Readington, Bedminster 
-- Some delay on local roads during bridge building. 
Three lanes to be carried in each direction on 


dualized freeway when completed in August 1966. 


Somerset-Union 


Interstate Route 78, Watchung, Berkeley Heights -- 
Bridges under construction to carry Plainfield 
Avenue and Stoney Hill Road over the new highway. 


Detours until summer of 1966. 


(more) 
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TRAFFIC CONDITIONS REPORT 


Union 

Interstate Route 278, Elizabeth -- Some delay in 
the area during construction of three lanes of 
traffic in each direction from Bayway Avenue to 


the Goethals Bridge. Until August 1966. 


Aldene R.R. Plan, Hillside -- Grade crossing 
elimination. Cedar Street will be closed at the 
intersection with Central Avenue. Central Avenue 
will be closed at the intersection with Dod Place. 


Until November, 1966. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-::::292- 3105 


IMMEDIATE RELEASE 1966 

Interstate Route 287 
BIDS HOWING 

Townships of Bridgevater 
and Franklin, Somerset 
County sTownships of 
Edison and Piscataway, 
Boroughs of South 
Plainfield and Metuchens 
Middlesex County 


Trenton, April 7 - The New Jersey State Highway Department 
today announced a low bid of $17,/,00.00 was received from 
Mercer Contracting Co,, Trenton, on an experimental landscape 


mowing project in Somerset and Middlesex Counties, 


Other bidders were: Bruno's Nursery, Metuchen, $25,000,00: 
Rodrigues & Soares Contractors, Rahway, $51,,000,00: Lawn Craft, 
Ine., Union, 358,300.00: Fred Nelson & Son, Woodbridge, 
$6l.,800,00: Franklin Contracting Company, Little Falls, 


$68,100.00, 


The Department is trying out a program of offering mowing 
contracts for competitive bidding to see if it would be practi- 
cal, Other state highvay departments report that contractual 
mowing has significantly reduced the cost of maintenance 


operations, 


Work will consist of mowing grass areas along a ll-mile stretch 
of Interstate Route 287 from its intersection With Route 22 
eastward to the Route U.S. 1 interchange, The portion of 
freeway to be mowed lies in the Towmships of Bridgewater and 


(more) 
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1966 
Interstate Route 287 - 
BIDS LOWING 
Townships of Bridgewater 
and Franklin, Somerset 
County 
Townships of Edison and 
Piscataway 
Boroughs of South 
Plainfield and Metucken 
Middlesex Gounty 


Franklin, Somerset County and the Townships of Edison and 
Piscataway and the Boroughs of South Plainfield and Metuchen, 


Middlesex County, 


The contract will provide fa six mowings, each of which will 


take ten days to perform, 


Costs of the work will be paid entirely by the State Highway 
Department, All bids will be reviewed before a contract is 


awarded, 
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eee OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609--::292- 3105 


1966 

Route 62 - ADV. 
Township of Union 
Union County 
Landscape 


IMMEDIATE RELEASE 


Trenton, April 7 - The New Jersey State Highway Department today announced 
bids will be received April 28 on a highway beautification project in 


Union Township, Union County, 


Seventeen trees and more than 1200 shrubs will be planted in the center 
island area of Route 82 (Morris Avenue) over a distance of nearly lh miles 


between Stuyvesant Avenue and the Garden State Parkway. 


The trees and shrubs will be planted to screen headlight glare and enhance 


the area by augmenting existing landscaping. 


The project comes under a cooperative federal-state highway beautification 
program, All bids will be reviewed before a contract is awarded, 
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NEW JERSEY STATE Ji hal DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609--::292- 3105 


IMMEDIATE RELEASE 1956 

Route lL7 - ADV, 
Township of Lower 
Township of Middle 
Cape May County 
LANDSC APE 


Trenton, April 7 - The New Jersey State Highway Department 
today announced bids will be received April 28 on a highway 


beautification project on Route 1:7 in Cape May County, 


The landscape plans show 70 trees and more thm 3000 shrubs 
will be planted in the center median and along the sides 
of Route 17 from the vicinity d Rio Grande to Grassy Sound 


Bridge in Middle and Lower Townships, a distance 1,8 miles, 


The landscaping will screen headlight glare and enhance 


the highway's appearance, 


The project comes under a cooperative federal - state highway 
beautification procran, All bids will be revidéwed before a 


contract is awarded, 
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Peer PUBLIC (NFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


1966 


RELEASE THURSDAY P.M, Bridge Painting - BIDS 


Trenton, April 7 - The New Jersey State Highway Department today an= 
nounced it received bids on six contracts for painting a total of 39 


bridges on the State Highway System. 


The six proposed projects include bridges in Bergen, Camden, Essex, 


Mercer and Passaic Counties. 


The contracts will provide for painting steel girders, bearings, raile 


ings, lamp posts and all other surfaces requiring protective coatings. 


A low bid of $19,177.00 was received from Nicholis Painting Company, 
Whitestone, New York for painting of 13 bridges in Camden County on 
Interstate Route 295 and Route U.S. 30 in the Boroughs of Mount Em=- 
phraim, Bellmawr, Barrington and Collingswood; the Township of Penn- 
sauken and the City of Camden. The work is to be completed in 60 work- 


ing days. 


Other bidders were: The Henry S. Rau Company, Inc., PAL r As, 
$19,470.00; W. Pera Painting Co., Haddonfield, $21,555.00; Ponns & 
Thomas Co., Essington, Pa., $21,865.00; The Hudson Maintenance Corp., 
Long Island City, New York, $23,410.00; Singelis Painting Co., Phila-~ 
delphia, Pa., $24,800.00; Queensboro Painters & Decorators, Long Is- 
land City, New York, $30,000.00; J. I. Haas Co., Jersey City, 


9355770 .00.. 


A low bid of $9,312.00 was received from Nicholis Painting Co., White- 
stone, New York on a project for painting four bridges on Route U.S.1 


(more) 
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1966 
Bridge Painting - BIDS 


(the Trenton Freeway) in Mercer County, to be completed in 40 working 


days. 


Other bidders were: The Hudson Maintenance Corp., Long Island City, 
New York, $11,619.00; Ponns & Thomas Company, Essington, Pa., $12,755.00; 
Singelis Painting Co., Phidadelphia, Pa., $12,860.00; J. I. Haas, Inc., 


Jersey City, $19,425.00. 


A low bid of $48,555.00 was received from W. Pera Painting Co., Haddon- 
field, New Jersey, for the painting of 13. bridges and a steel - : 
bulkhead on Route U.S. 1 and 9 in the City of Newark, Essex County. 


The bridges are to be completed in.90 working days . 


Other bidders were Nicholis Painting Co., Whitestone, New York, 
$52,386.00; J. I. Hass Co., Inc., Jersey City, $74,560.00; The Hudson 
Maintenance Corp., Long Island City, New York, $77,839.00; Tov Paint- 
ing Corp., United Painting Co., Inc., Suffern, New York (Joint Venture) 


$99,900.00. 


A low bid of $28,559.00 was received from W. Pera Painting Co., Haddon- 
field, New Jersey for the painting of the Interstate Route 60 bridge 
over the Passaic River in Paterson, Passaic County and East Paterson, 


Bergen County. Work will be completed in 80 working days. 


Other bidders were: Nicholis Painting Co., Whitestone, N.Y¥., $32,336.00; 


Ponns & Thomas Co., Essington, Pa., $35,679.00; Tov Painting Co., Gis 


United Painting Co., Inc., Suffern, N.¥., (Jcint Venture) $37,440.00; 


The Hudson Maintenance Corp., Long Island City, New York, 538,360.00: . 
(more) 
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1966 
Bridge Painting - BIDS 


A low bid of $22,549.00 was received from W. Pera Painting Co., Haddon- 
field, for the painting of five bridges on Route 280 in the City of 


Newark, Essex County. Work is to be completed in 60 working days. 


Other bidders were: Nicholis Painting Co., Whitestone, N. Y., $27,760.00; 
Ponns & Thomas Co., Essington, Pa., $29,793.00; Tov Painting Corporation, 


United Painting Co., Inc., Suffern, N.Y. (Joint Venture) $29,964.00. 


A low bid of $3,200.00 was received from Ponns & Thomas Co., Essington, 
Pa., for painting of radio towers in Dover Township, Ocean County; 
Roxbury Township, Morris County;and Vineland, Cumberland County. In 
addition, radio masts will be painted in Cherry Hill Township, Camden 
County; Woodbridge Township, Middlesex County; Clinton Township, Hunter- 
don County; Freehold, Monmouth County;and Somers Point, Atlantic County, 


Work will be completed in 30 working days. 


Other bidders were: The Hudson Maintenance Corp., Long Island City, 1, 
N. Y., $3,360.00; J. I. Haas Co., Inc., Jersey City, $4,880.00; Nicholis 


Painting Co., Whitestone, N.Y., $5,360.00. 


Costs of the work will be paid entirely by the State Highway Department. 


All bids will be reviewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-::-292- 3105 


1966 

Snow Fence Planting - BIDS 
Burlington, Camden, Hunterdon, 
Mercer, Middlesex & Morris 
Counties 


IMMEDIATE RELEASE 


Trenton, April 7 - The New Jersey State Highway Department today announced 
a low bid of $19,928.00 was received from L. Lucas Co., Keyport, on a 
project for planting living snow fences in Burlington, Camden, Hun- 


terdon, Mercer, Middlesex and Morris Counties. 
The other bidder was Mercer Contracting Co., Trenton, $29,787.50. 


Shrubs will be planted in the following locations: Netcong - Routes U.S. 
206 and 46 traffic circle, and Route U.S.206 and Interstate Route 80 
interchange; Flemington - Routes U.S. 202, 69, 12 traffic circle; Milltown 
Road interchange with Route U. S. 1; Pennington - Route 69 circle; Trenton 
- Whitehead Road and Route 173; Mansfield Square - Routes U.S. 206 and 

68 interchange; Georgetown-Fort Dix - Route 68 interchange; Buddtown - 
Routes 70 and 72 circle; Red Lion - Routes U.S. 206 and 70 circle; Maple 
Shade - Route 73 overpass; and Pennsauken - Routes U.S. 130 and 73 inter- 


change. 


Work will consist of planting shrubs to provide living snow fence at 
locations where wooden snow fence is now used. This will augment the 
Department's Beautification Program. The work will provide headlight 
screening, noise abatement, and it will eliminate the expense of in- 
stalling wooden snow fencing each fall and removing it the following 
spring. 


(more ) 
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1966 
snow Fence Planting - BIDS 
Burlington, Camden, Hunterdon, 
Mercer, Middlesex & Morris 
Counties 


Costs of the project, which is expected to take 30 working days to 


complete, will be paid by the State Highway Department. All bids 


will be reviewed before a contract is awarded. 


snow fence planting 
66 Maint. HT 
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1035 Parkway Ave. Trenton AREA CODE 609----292- 3105 


IMMEDIATE RELEASE 


1966 

Route 9W 

Boroughs of Fort Lee, 
Englewood Cliffs & Tenafly 
Bergen County 

PUBLIC HEARING 


Trenton, April 7 - The New Jersey State Highway Department today announced a4 
public hearing will be held Wednesday, May 11, to present proposed improvements 


in Tenafly Borough, Bergen County. 


State Highway Department engineers will present a proposal for dualization of 
two miles of Route 9W from Palisades Avenue to the vicinity of East Clinton 
Avenue, and also for the possible future improvement of a portion of Palisades 
Interstate Parkway from Myrtle Avenue northward to the vicinity of East Clinton 


Avenue. 


The hearing will be heid at 10:30 a.m. in the auditorium of Volkswagon of 
America Corporation, 818 Sylvan Avenue, Englewood Cliffs. Kesidents of the 
affected area, as well as other interested parties will have an opportunity to 


express their views and to make constructive suggestions. 


Under the proposal Route 9W would have, two lanes for each direction of traffic 
separated by a barrier curb. Jug handles for safe left turns would be provided 


at Palisade, Hollywood and Sage Avenues. 


A full interchange would be provided at East Ciinton Avenue permitting traffic 
to move between the Palisades Interstate Parkway, Route 9W and East Clinton 


Avenue. 


(more) 
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1966 

Route 9W 

Boroughs of Fort Lee, 
Englewood Cliffs & Tenafly 
Bergen County 

PUBLIC HEARING 


Traffic in the area on Route 9W desiring to reach local industrial facilities 
has been hampered in its movement by the inability of the roadway to handle 
heavy volumes. The new arrangement will permit traffic intending to go through 
the area to use the Palisades Interstate Parkway while local traffic continues 


to use Sylvan Avenue. 


The federal government will contribute 50 percent of the cost while the State 


Highway Department will pay the remaining cost. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 
IMMEDIATE RELEASE 1966 


Interstate Route 287 

Township of Bedminster» 

Township of Bernards 

Borough of Far Hills 

Somerset County 

PUBLIC HEARING - Truck Restric- 
ion 


Trenton, April 7 - The New Jersey State Highway Department today announced 
a public hearing will be held Monday, April 25 to discuss a regulation to 
temporarily prohibit the use of a portion of Interstate Route 287 by trucks 


having a gross weight of vehicle and load in excess of 8,000 pounds, 


Construction is soon to be completed on the portion of Interstate 287 to 


be restricted under the proposed regulation. 


The portion to be affected extends from north of the Interstate 287- 
Route U.S. 202-206 interchange in the Township of Bedminster northward 
through Far Hills Borough to Mount Airy Road in Bernards Township, 


Somerset County, a distance of nearly .5 miles.. 


The hearing will begin at 2:30 pem. in the State Highway Department 


office building, 1035 Parkway Avenue, Trenton, 


The purpose of the proposed restriction is to temporarily prevent heavy 
truck traffic from using Mt. Airy Road which connects Bernardsville with 
the northern terminus of Route 287 until completion in 1967 of the 
interstate route project from Mt. Airy Road northward to North Maple 
Avenue in the vicinity of the Morris-Somerset County line. 

287 public hearing 


truck restriction 
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eee ome PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


IMMEDIATE RELEASE 1966 

Interstate Route 78 — ADV 
Clinton Township 

Lebanon Borough 


Hunterdon County 


Treaton, April 7 - The New Jersey State Highway Department today announced bids 
will be received May 5 on an Interstate Route 78 construction project which 
will help provide nearly 40 miles of continuous superhighway from Warren County 


to Union County. 


The latest project will see a three-mile section of the freeway constructed 
from the vicinity of Allerton Road, Clinton Township to a point near Cokesbury 


Road in Lebanon Borough. 


A Highway Department spokesman said nearly 15 miles of Route 78 west of 
Allerton Road is carrying traffic to Still Valley. East of Cokesbury Road some 
22 miles of the cross-state freeway is under construction to Berkeley Heights 


in Union County. 


Construction plans show three lanes will be provided for each direction of 
traffic. The reinforced concrete roadways will be bordered by bituminous 


shoulders and separated by a landscaped median divider. 
A new bridge will carry the roadways of Route 78 over Allerton Road. 
Route 78 will pass under Route U.S. 22 just east of Annandale. 


A connecting ramp will enable eastbound traffic on Route 22 to enter eastbound 
Route 78. Another ramp will permit eastbound Route 78 traffic to enter east- 


bound Route 22. 
(more) 
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1966 
Interstate Route 78 - ADV 
Clinton Township 


Lebanon Borough 
Hunterdon County 


Farther east, a new bridge will carry Route 78 over a ramp from westbound 
Route U.S. 22 to westbound Route 78. Another ramp will permit westbound Route 


78 to enter westbound Route 22. 


In the same area a new bridge will carry Route 78 over the Central Railroad of 
New Jersey. Farther east Petticoat Lane and Voeghtlens Lane will be carried 


over the freeway on new bridges. 


Connecting ramps at Cokesbury Road will permit northbound and southbound Cokesbury 
Road traffic to connect to eastbound Route 78. Other ramps will permit west- 
bound Route 78 to enter Cokesbury Road in both directions. No exit will be 


provided from eastbound Route 78 to Cokesbury Road. 


At present nearly $35 million worth cf work is being performed at various 
locations along Interstate Route 78. Total distance under construction is more 


than 25 miles. 


Work is underway on a 4.1 mile portion of the freeway from Cokesbury Road east- 
ward through Clinton Township and Readington Township to a point east of County 


Route 523 in Tewksbury Township. Cost of the work is $4.25 million. 


Further east construction is underway on 5.3 miles of the freeway between County 


Route 523 and Burnt Mills Road in Somerset County at a cost of $6 million. 


Beyond Burnt Mills Road bridges are being built at local road intersections in 
the 6.4-mile stretch to King George Road at a tost of $2.5 million. 


(more) 
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1966 
Interstate Route 78 - ADV 
Clinton Township 


Lebanon Borough 
Hunterdon County 


Farther east, bridges and bridge approach roadways are being built along the 
main line of Route 78 between King George Road eastward through Warren Township, 
Bernards Township, Watchung Borough and Passaic Township to the vicinity of 
Horseshoe Road. $2.78 million worth of work is being performed along 5.5 miles 


of the freeway. 


Under a $2.4 million contract bridges are being uuilt along one mile of the main 
line roadways of Route 78 between Stoney Hill Road, eastward to the vicinity of 


Plainfieid Avenue in Berkeley Heights, Union County. 


Next, under a $10.46 million contract, an intersection between Interstate 
Route 78 and Route 24 is under construction in Summit, Millburn and Springfield 


Township, Essex County. 


In the Newark Meadow area north of Route 1, opposite Newark Airport, foundation 


work for a major interchange is underway at a cost of $6.1 million. 


Portions of Route 78 now open to traffic inciude 9.3 miles between the Holland 
Tunnel westward to Port Street near the Newark Airport, and 14.7 miles between 


Still Valley, Warren County eastward to Route 69 near Annandale. 


Overall plans for Interstate Route 78 show it extending over a distance of 66.2 
miles from the New York State line at the Holland Tunnel westward to the Pennsyi- 


vania State line at the Delaware River Bridge in Phillipsburg, Warren County. 


(more) 
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4. 
1966 
Interstate Route 78 - ADV 
Clinton Township 


Lebanon Borough 
Hunterdon County, 


Ninety percent of the costs of Interstate Route construction in New Jersey is 
paid by the federal government while the remaining ten percent is paid by the 


State Righway Department. 


The project is expected to be completed by June, 1968. All bids will be 


reviewed before a contract is awarded. 
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| NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


RELEASE UPON RECEIPT 1966 
STATE AID - CAMDEN COUNTY 


| Trenton, April 5 - The New Jersey State Highway Department today an- 
nounced it has allocated $102,000 in State roadbuilding aid to 22 muni- 


cipalities in Camden County. 


The aid was provided from one of five separate funds which have been 
authorized by the State Legislature to provide approximately $16 million 


in aid to the New Jersey counties and municipalities each year. 


| Under the provisions of this particular aid source (Allotment Fund), 

| the New Jersey State Highway Department annually receives applications 
from municipalities interested in constructing or reconstructing portions 

of their road and street systems. Allocations to each municipality 
requesting aid in this category are then reviewed with an eye to their 

| relative need. Through this fund a total of approximately $100,000 


| is available annually to municipalities within each county. 


The amount set aside for each municipality represents the State's share 
| in the total cost of an approved municipal project. The State share 
| may be up to 90%. Subsequent construction plans are reviewed by the 
State Highway Department which also checks materials and construction 


| work. 


EEE 


| NOTE TO EDITORS: Complete allotment list is attached. 
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CAMDEN COUNTY 


Municipality 
Audubon Borough 


Barrington Borough 
Bellmawr Borough 
Berlin Township 
Brookiawn Borough 
Cherry Hill Township 
Chesilhurst Borough 
Clementon Borough 
Gloucester City 
Gloucester Township 
Haddon Township 
Haddonfield Borough 
Lawnside Borough 


Magnolia Borough 


Mount Ephraim Borough 


Oaklyn Borough 
Runnemede Borough 
Somerdale Borough 
Stratford Borough 
Voorhees Township 
Winslow Township 


Wood~Lynne Borough 


* $2,000 from the general balance 


Amount 
6,000 
8,000 
2,000* 
5,000 
5,000 
5,000 
6,000 
5,000 

10,000 
5,000 
5,000 
5,000 
1,000 
2,000 
3,000 
3,000 
6,000 
5,000 
2,000 
5,000 
5,000 


3,000 


$102 ,000* 
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Peeve r PUR TTC. INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


) 1035 Parkway Ave. Trenton AREA CODE 609----292- 3105 


1966 

Cee Ly 
Ridgewood 
Bergen County 
Detour 


RELEASE FRIDAY P, I’, 


Trenton, April 1 - Motorists traveling on Route 17 in Ridgewood, 
Bergen County, were advised today by the State Highway Department to 
be alert for a detour to be placed in effect shortly, due to safety 


construction, 


Northbound Route 17 traffic will be detoured onto a southbound lane 
from 500 feet north of the Grandway Market for approximately one 
half mile and return to the proper lanes at the approach to the 


Saddle River Bridge. 


Also two way traffic on East Saddle River Road will be subject to 
Slight delays, and all traffic on East Glen Avenue will be stopped at 


Paramus Road, east of Route 17. 


Temporary traffic lights will be operating on Route 17 for all turns 


at Saddle River Road. 


The detour is necessary so that construction can begin to resurface 
the north bound lanes, similar to the work recently completed on the 


south bound lanes, 


The detour will remain in effect for approximately three months and 


the entire project is expected to be completed later this year. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


RELEASE FRIDAY, APRIL 1 1966 

: Interstate Route 287 
Town of Morristown 
Morris County 


Location 


Trenton, April 1 - The New Jersey State Highway Department has released the 
proposed design scheme for construction of Interstate Route 287 through Morris- 


town, Morris County. 


Officials of the State Highway Department conferred yesterday with Morristown 
Mayor E. Marco Stirone and the Beard of Aldermen to explain and verify the 


relationship between the location of the freeway and local connecting facilities. 


Highway officials showed the Mayor a development of the plan which has the 
freeway extending northward through the town crossing under South Street, 
Madison Avenue, Franklin Street, the Erie-Lackawanna Railroad, Morris Avenue 


and relocated Washington Place. 
A ramp would connect South Street to the northbound lanes of the freeway. 


Madison Avenue would have connecting ramps to permit all directions of traffic 


to interchange between the Freeway and Madison Avenue. 


To the north beyond the Erie-Lackawanna Railroad, ramps would connect north- 
bound Route 287 to Morris Avenue. At the same location, eastbound Morris 


Avenue will connect to northbound Route 287. 


The freeway will be depressed 22 feet below Morris Avenue and no portion of any 


component of Route 287 will touch lands of the Washington School. 


(more) 
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interstate Route 287 
Town of Morristown 
Morris County 
Location 


Ramps would permit Washington Place traffic to connect to northbound as well 


as southbound Route 287. 


Southbound Route 287 would connect to Ridgedale Avenue at Abbett Place. 


Three lanes of traffic will be carried in each direction on Route 287 


separated by a barrier curb. 


The Federal Government reimburses the State for ninety percent of the costs of 
Interstate Routes while the State Highway Department contributes the renaining 


ten percent. 
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Pom or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 
RELEASE FRIDAY, APRIL i - 1966 
Route 23 

Wayne Township 
Passaic County 
Public Hearing 


Trenton, April 1 - The New Jersey State Highway Department today announced a 
public hearing will be held Tuesday, May 3, to discuss improvements being con- 


sidered for Route 23 in Wayne Township, Passaic County. 


The hearing will be held at 10:30 a.m. in the Council Chambers of the Wayne 
Township Municipal Building, 475 Valley Road, Wayne. Residents of the affected 
area as well as other interested parties will have an opportunity to see the 


State's proposals, to express their views and to make constructive suggestions. 


State Highway Department engineers will present a proposal for construction of 
a grade separation to eliminate the present hazardous condition at the inter- 


section of Route 23 and New York Avenue. 


A full cloverleaf interchange would be built south of the New York Avenue inter- 


section permitting traffic on Route 23 to interconnect safely with local roads. 


Between Alps Road and the Delaware, Lackawanna and Western Railroad ramps will 


connect Route 23 to local streets. 


A U-turn would be provided for Route 23 traffic at the railroad crossing. 


Existing island openings along the entire portion of the highway from the vicinity 
of New York Avenue to the vicinity of the Delaware, Lackawanna and Western Raii- 


road will be closed. 


The Federal Government will contribute 50 percent of the cost of the improvement 


while the State Highway Department will pay the remaining cost. 
23 hearing (with map) da EAE ARE 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


RELEASE FRIDAY APRIL 1, 1966 


Trenton, April 1 - The New Jersey State Highway 
Department today issued a list of locations where 
road construction may cause delays during the 


week of April 2 - April 8, 1966. 


Bergen 


Route 17, Pep etie, Ridgewood -- Interchange con- 
struction at Linwood Avenue and Paramus Road will 
include widening Route 17 from two to three lanes 
and providing interchange facilities between Route 
17, Linwood Avenue and Van Emburgh Avenue as well 
as between Route 17, Paramus Road and East Glen 
Avenue. The southbound roadway is now in use. 


Linwood Avenue overpass is open. 


Northbound Rt. 17 traffic will be detoured to 
southbound lane from 500 feet north of Grandway 
Market one half mile north to approach to Saddle 


River Bridge. 


Two-way traffic on East Saddle River Road will be 
subject to delays, and all traffic on East Glen 
Avenue will be stopped at Paramus Road. Temporary 
traffic signals will be operating on Route 17 for 


all turns at Saddle River Road. Until summer, 1966. 


Burlington 


Interstate Route 295, Route 38, Mt. Laurel, Maple 
Shade, Moorestown -- Detours at Fellowship Road, 

Mt. Laurel Road, Route 38. Three lanes of Route 

295 traffic to be carried in each direction 


separated by a grass median island from Route 73 


Bureau of Public Information 
Trenton 25, New Jersey 


WEEK OF APRIL 2 - APRIL 8, 1966 


northward to Route 38. Work will continue until 


the summer of 1967. 


Burlington-Camden 

Route 38, Maple Shade and Cherry Hill -- Slight 
interference to both directions of traffic on 
Route 38 for the next six weeks at the site of 
interchange construction for Routes 38-73-41. The 


project will be completed during the summer of 1967. 


Cumberland 
Route 47, Vineland -- Some delay while drain pipes 
are laid to relieve flooding conditions. Until 


spring of 1966. 


Essex-Union 


Interstate Route 78-Route 24 interchange, Summit, 
Millburn Springfield, Union -~ Some delays on local 
roads in the construction area during construction 
of bridges, local road relocation and grading 


operations until December, 1967. 


Middlesex 


Route 32, South Brunswick and Monroe Townships -- 
During drainage installation work, traffic will be 
restricted on Route 130. When completed, Route 32 
will be a dual highway carrying two traffic lanes 
in each direction from Route 130 eastward to a 
future connection with the N.J. Turnpike. Until 


fall, 1966. 


(more) 
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1966 


TRAFFIC CONDITIONS REPORT 


Monmouth 


Route 36, Middletown, Keansburg, Atlantic Highlands 
-- Widening from one lane to two lanes in each 
direction separated by a barrier curb. Delays may 
be expected at various locations. Until August, 


1966. 


Morris 

Route 46, Parsippany-Troy Hills, Mt. Lakes -- Jug 
handles for eastbound Route 46 at Cherry Hill Road; 
for westbound Route 46 at Intervale Road. Delay in 


the construction area until the fall of 1966. 


Morris-Somerset 

Interstate Route 78, Bernards, Warren, Passaic, 
Watchung -- Three lanes of dualized freeway to be 
carried in each direction separated by a land- 
scaped median. Bridge building for local road 
crossings will cause detour and slight delay until 


the fall of 1966. 


Ocean 

Route 37, Dover Township -- Delay in the con- 

struction area for the next six months during 

dualization from Martin Avenue eastward to the 
Mathis Bridge. Three lanes of traffic will be 
carried in each direction when construction is 


completed in May, 1966. 


Passaic 

Interstate Route 80, Wayne -- Complex of ramps and 
bridges at Interstate Route 80, Route U.S. 46, 
Route 23 interchange now under construction will 


cause delay in the area until the end of 1967. 


Salem 


Interstate Route 295, Upper Penns Neck, Oidmans 
Township -- Bridges to carry local roads over or 
under mainline of Route 295 are under construction 


and detours will be used until the end of 1966. 


Somerset 


Interstate Route 78, Bridgewater, Bernards, Warren -- 
Some delay during bridge construction to connect local 
roads in the area prior to mainline construction. 


Until the summer of 1966. 


Somerset—-Hunterdon 


Interstate Route 78, Tewksbury, Readington, Bedminster 
-- Some delay on local roads during bridge building. 
Three lanes to be carried in each direction on 


dualized freeway when completed in August 1966. 


Somerset-Union 


Interstate Route 78, Watchung, Berkeley Heights -- 
Bridges under construction to carry Plainfield 
Avenue and Stoney Hill Road over the new highway. 


Detours until: summer of 1966. 


Union 


Interstate Route 278, Elizabeth -- Some delay in 
the area during construction of three lanes of 
traffic in each direction from Bayway Avenue to 


the Goethals Bridge. Until August 1966. 


Aldene R.R. Plan, Hillside -- Grade crossing 
elimination. Cedar Street will be closed at the 
intersection with Central Avenue. Central Avenue 
will be closed at the intersection with Dod Place. 


Until November, 1966. 
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meee or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:-292- 3105 


1966 

Route 21 Freeway - BIDS 
City of Clifton 

City of Passaic 
Passaic County 
Demolition of Buildings 


RELEASE THURSDAY P.M. 


Trenton, March 31 - The New Jersey State Highway Department today 
announced a low bid of $363,222.00 was received from William M, Young 
& Co., Inc. of Newark, on demolition of buildings along a portion of 


Route 21 Freeway in Passaic County. 


The only other bidder was S. A. S. Equipment Company, Inc,, 


North Bergen, $378,900.00 


The contract will cover demolition of more than 200 buildings acquired 
by the Department along a 2.2 mile portion of the freeway from South 
Parkway northward to Monroe Street in the City of Clifton and the City 


of Passaic. 


Buildings are demolished on a selective basis as property agreements 
are reached and as the owners move out. This eliminates possible 


health and fire hazards and curtails vandalism. 


Costs of the project, which is expected to be completed by July 1, 1967, 
Will be shared by the federal government and the State Highway De- 
partment. 

All bids will be reviewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:::292- 3105 


RELEASE THURSDAY P. M. 1966 

Jughandle and 

Ridgedale Avenue Extension 
Right-Of-Way Acquisition 
Morris County 


Trenton, March 31 ~- The New Jersey State Highway Department today 
announced it has started the process of purchasing land needed for 
a jughandle at the intersection of Route 10 and the future extension 


of Ridgedale Avenue in Hanover Township, Morris County. 


The new jughandle will enabji?2 northbound traffic on the future ex- 
tension of Ridgedale Avenue to drive from Malapardis Road to Route 10. 
The jughandle also will permit westbound traffic on Route 10 to 


turn south on Ridgedale Avenue. 


A Highway Department spokesman explained that the extension is needed 
to replace the Malapardis Road - Route 10 connection which will be 
severed by Interstate Route 287. He added that Malapardis Road will 
be undisturbed except for that portion to be absorbed by the inter- 
state highway. The Ridgedale Avenue extension will be about a half 
mile long, and it will be constructed approximately 2,000 feet west 


of the Route 287 alignment. 


The spokesman said that the State Highway Department expects to ad- 


vertise for construction bids on the Ridgedale Avenue Project this fall. 


In the letters of notice mailed just recently to those few property 


owners involved, there is explained in some detail the right-of-way 


(more) 
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1966 

Jughandle and 

Ridgedale Avenue Extension 
Right-Of-Way Acquisition 
Morris County 


acquisition process. It is divided into three main phases: 


First, official right-of-way inspectors will check each property's features, 
measure the land, photograph the buildings, search county records, and 


check recent real estate sales. 


Next, State Highway Department appraisers will visit each property to 
determine its fair market value. Independent appraisals are often made 


by qualified private realtors who are engaged by the Department. 


After these appraisals are officially reviewed and the fair market value 
determined, the third phase begins. A State Highway Department negotiator 
visits the owner and offers to purchase the property at its fair market 
valuation. If the offer is accepted, a sale agreement is signed and the 


procedure for property transfer and payment begins. 


If the owner declines the fair market offer, the case must be put in the 
hands of a court-appointed three-man "condemnation commission". This 
group will arrive at its own evaluation and render its decision. If the 
owner or the Department declines the commission's evaluation, a review 


by jury must be made and the verdict is binding on both parties. 


In condemnation cases, after the Department files a declaration of taking, 
a new state law now permits the state to deposit an amount of money equal 
to its fair-market-value estimate with the court. The owner may then 


apply to the court to withdraw ae this deposit. 
more 
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Jughandle and 
Ridgedale Avenue Extension 
Right-Of-Way Acquisition 
Morris County 


The initial letters-of notice to affected property owners also offer 
Relocation Advisory Assistance services to the owners and any tenants who 
must move out of the way of federal-aid highway construction, such as 
for Interstate Routes. This program is designed to aid them in finding 
new residences. Also, a Moving-Cost Reimbursement service, available 
after occupants move, will provide wu to $200 of the moving costs. If 

a business must relocate, a similar reimbursement of up to $3,000 is 


possible. 


The State Highway Department will contact those eligible for relocation 


aid in advance of their actual needs. 


Accompanying each letter of notice is a brochure which explains right- 
of-way acquisition procedures, including the relocation payments possible 


and the advisory assistance services. 
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PUREAU OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609--:-292- 3105 


19606 

Pedestrian Bridee 
Interstate 80 
Paterson 

Passaic County 


RELEASE THURSDAY P.M, 


Trenton, March 31 - The New Jersey State Highway Department today announced 
that work started this week on construction of a pedestrian bridge across 


Interstate Route €0 in Paterson, Passaic County. 


The new bridge will have three structural steel Spans extending 250 feet 
across the Interstate Route at Pennsylvania Avenue. ‘The bridge will have 
& concrete walkway six feet wide illuminated along its entire length. 

The outer edge of the walkway will be protected by aluminum chain link 


fence five feet high. 


A Department spokesman said Interstate Route 20 bisects a school district 
at this location, so the bridge is needed for the safe crossing of school 


children. 


It is expected the project will be completed well in advance of the next 


school year. The cost will be paid entirely by the State Highway Department. 
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Peter Or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-::-292- 3105 


RELEASE THURSDAY -P.M. 1966 

Traffic Regulation 
Route 47 

Vineland 


Cumberland County 


Trenton, March 31 - The New Jersey State Highway Department today announced 


& new parking regulation on Route 47 in Vineland, Cumberland County. 


Stopping or standing will be prohibited at all times on both sides of the 


Route within the corporate limits of the city. 


A Department spokesman said studies of the Route through Vineland indicated 


the regulation was needed for a safer, smoother traffic flow. 


The spokesman explained that New Jersey law provides the State Highway 
Department Commissioner, with authority to establish and maintain “no 
parking” zones on portions of State highways where parking slows the 
proper flow of traffic, subject to the approval of the Director of the 
Division of Motor Vehicles. He said periodic reviews are made of all 
routes on the State Highway System to determine if new regulations are 


needed as conditions along the route change. 


The new regulation on Route 47 will become effective with the posting 


of signs. This is expected within two weeks. 
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Pome Oror PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


RELEASE THURSDAY P.M. 1966 

TRAFFIC REGULATIONS 

ROUCCH 23m. SG, 130, U.S, 1 
Washington & Lawrence Twps. 


Mercer County 


Trenton, March 31 - The New Jersey State Highway Department today announced new 
parking regulations on Route 33 and U.S. 130 in Washington Township, and on 


Route U.S. 1 in Lawrence Township, Mercer County. 


Stopping or standing is now prohibited along the east (northbound) side of 
Routes 33 and U.S. 130 from the southern curb line of Windsor Road to a point 
250 feet south thereof, and along the west (southbound) side of the Routes from 


the northern curb line of Windsor Road to a point 250 feet north thereof. 


A Highway spokesman said large trucks marking in the area create a hazard by 
obstructing the view of motorists entering the highway from Windsor Road. The 


regulation is necessary to prevent this, the spokesman explained. 


In addition, stopping or standing will be prohibited at all times along the east 
(northbound) side of Route U.S. 1 from the Brunswick Traffic Circle to Pear 
Street. And from a point 100 feet south of Valley Forge Avenue to a point 560 


feet north of Texes Avenue. 


Along the west (southbound) side of the route from Texas Avenue south to Trum- 


hill Avenue, and from Maplewood Avenue south to the Brunswick Circle. 


The regulation also includes all ramps and connections to Route U.S. 1 under the 


jurisdiction of the State Highway Department. 


(more) 
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1966 

TRAFFIC REGULATION 

Routes 33, U.S. 130, U.S. 1 
Washington & Lawrence Twps. 
Mercer County 


The Highway spokesman noted this new regulation expands and supercedes an 
existing regulation in effect since December 1965 for portions of Route U.S. 1 


in this vicinity. 


The new regulations will become effective with the posting of signs. This is 


expected within two weeks. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609----292- 3105 


RELEASE THURSDAY P.M. 1966 
Traffic Regulation 
Route 10 
Livingston Twpe 
Essex County 
Trenton, March 31 = The New Jersey State Highway Department today announced 


new traffic regulations on Route 10 in Livingston Township, Essex County. 


Stopping or standing is now prohibited at all times on the south (east 
bound) side of the route between the Passaic River Bridge and the inter- 
section of Seuth Ashby Avenue. Prior to this regulation stopping or 


standing was prohibited to Preston Drive, 


In addition, stopping or standing is now prohibited between the hours of 
% aeme tO 9 pam. and between | p.m. and 6 p.ms between the intersection 
of South Ashby Avenue and the intersection of Mitchell Avenue. Prior to 
this new regulation, limited parking was permitted only between Preston 


Drive and Mitchell Avenue, 


A Highway spokesman said the new regulation allows more parking through 


the area during "off peak" hours, 


4 


The new regulation became effective with the posting of signs. 
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Pere Oe PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:-:292- 3105 


1966 

Traffic Regulation 
Route 35 

Brielle and Red Bank 
Monmouth County 


RELEASE THURSDAY P.M. 


Trenton, March 31 - The New Jersey State Highway Department today announced 
new parking regulations on Route 35 in Brielle and Red Bank, Monmouth 


County. 


Stopping or standing is now prohibited at all times from the Route 35 
connection to Higgins Avenue (old Route 35), and continuing on Higgins 


Avenue on both sides of the route to the intersection of Route 71. 


A Highway spokesman said a new shopping center on Higgins Avenue has 
increased traffic in the area and parking along the shoulders interferes 


with the free, safe movement of traffic in the vicinity. 


In addition, stopping or standing will be prohibited at all times along 
the west (south bound) side of Route 35 from the Red Bank~Shrewsbury 


corporate line to the north curb line of Queen Anne Drive, 


This is a revision of a former regulation that prohibited parking from 


the Red Bank-Shrewsbury corporate line to 100 feet south of Thomas St. 


The Highway spokesman said periodic studies are made of all routes on 
the State Highway System to determine if changes in regulations are 


required as traffic conditions and roadside activities change. 


Such a review has been completed on portions of Route 35, the spokesman 
explained, 


(more) 
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Traffic Regulation 
Route 35 
Brielle and Red Bank 
Monmouth County 


The new regulation will become effective with the posting of signs. This 


is expected within two weeks. 
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ee ee Osetra R LPC TNFORMATION 


NEW JERSEY STATE I DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


RELEASE UPON RECEIPT - 1956 
Emergency Highway 
Traffic Regulation 


STATEWIDE 


Trenton, March 28 - New Jersey's new Emergency Highway Traffic Regulation Plan, 
put to the test for the first time during last weekend's statewide Civil Defense 


exercise, proved successful according to the State Highway Department. 


The plan provided for the orderly evacuation of all residents of Cape May 


County in advance of a theoretical hurricane. 


On Thursday, before the “hurricane” struck, the Cape May County Highway Traffic 
Regulation Center requested alternate routes to evacuate 10,000 vehicles and 


40,000 persons. 


The State Highway Traffic Regulation Center, located in the State Civil Defense 


Headquarters, West Trenton, provided the answers. 


The State Highway Traffic Regulation Center team analyzed the problem and 

teletyped to the Cape May County Highway Traffic Regulation team information on 
alternate routes to be used in the evacuation, without overloading any one road. 
During the test one main route was blocked by an overturned truck, and the State 


team quickly devised a second alternate route. 


The National Plan for Emergency Preparedness provides that the Federal Bureau of 
Public Roads direct and coordinate development and execution of the national 
program for highways in cooperation with all state and federal government units 


or other agencies concerned. 


(more) 


1 E : : ey if a ah 


= 


F074) Dt 809 wu 


10 YAWHGIH STATS Yi29b 


go1s807 AWA hs 


a 
od 
— 


5a 
oe ; PTIIIA VOW 
ial 
= 
— oP ne 
BwWisia To 
Ape ie a ‘at A > = He" 
rn ho vied be Sd 1 ae tat 
€ Ug ON oS ty ate! 
{ Es aaa 
aad Pet Be 
: 7 
- Fe ee i) 
© . , 28 . oe , pees oa ree u * ‘ 


ey at ite BS pees ae So 2 Mra 
: 6 


‘ ; . OP : ‘ * eng ae 

ar js . ine 6 a: ae . » meee 4) ‘ : = i sat 
.ealY noltaiugsi otYtarT <Swisi! vorgatags wack &*’yaerel wey - OS Homan eee 
Far EO apg ane & 2.2 aes 


c 4 a a : < ae sie Pre ie ore eu 
5 : ae pe ct ete : te” oe wit A mine ee ee oe fees 
witG itivid shbiwssste a“ bisoleos teal seruge amis tacts ed7 g ot gaen ot 


; 
“ wie rnll wegwelea MI «258 sie oa of. = . : 
NSETILGO YReERLS Hes eit WS MGbiinoos AU RSSeRss Parole oe 
‘ Per a eee: geese ee ee Bs Bey Sut rape) ioe ned é 
Ee ae ae TO Ae 
¢ ° a tas ve ra = b 
= sites3s lis 30 gobiaggave Ylegoto SN? tbs 26m 
5 .. fe ¢ fee, See % 
SRSA LESEA ABV SAGs oko. see 
wave ‘ % i. e oe a - woe . 
ey Jes : = pie eae Se 
f re - { ss ’ be ace ae gst . 43 e a 
=39 + “ 4% ; a! = f a) - 
, : te) iii ue 1d. ee saosiyiud” off arots 
8 . 12) ? a 


2 - ca i oe es ‘ « a 
ae Sea Aas 3 ae . ‘ * 
m Fs . “ ws a pias: haw . ; op eee : 
oe Evid piste Gey ool ,ssine0 ootoaiugeys ofttatT Ye 
N 
: TS WHIID 943 bebivexyg ,noicarky Jeew , etattang 
4 \ ee! & $ e | ig ee N b id Er puis ey ane " ; es 
7 Sy ace a i a Ad Lean Re eer ere ae Lesoe aye Day eee ‘sh 
Lag ow oe ieee vas ae not Sen sae Lhe a “1 - 
sth asidotg Sts bouviess mas regae0 20 Siekueal » Ri stsrk soit o1ng 


2 r at ae a ; a 
fies és ” Yo eo eee 
hr MmIOR! - Y iy wx a 7 int iG wads rf 3 a wnt sued orn ae ‘Saal 
ee eee Tk ee Re ee Lee vy eae 
Lao slic Yas giinsoizsvs Juods iw mg ktavonwe arid ah bade. od oa ‘geguer oot 
; ree ae ee a i ‘ 
63238 of2 boe .tove3 bamiuttevo as yd bedvold ese sdiier mie ano ined ‘one 


i st ot: cats op MOO eAnated ts boonet 2 Seekveb eitotg as 


Mig edb a . Lye 


, ee 
* io 
ary . HO 


sabsraqerT Sieiogs onl Teh eaten 


: ean bet 
anes ia 7 ee 
a LJ 
sai hetita?) ae 
7 Tig = 
Fe 


. J See! aes oe er e 
io vested Leyeseu es 32684" soblosig ae 


. eee eee tre tes ae : os ; HY ra 
lenoltsn off3: to nod sunaKs. Hrs sceeapoteieals aatblaion: ie 


aitou Imeanrevog Istakel hen ogase Eis. dite pakteregoss ob 2 


1966 

Emergency Highway 
Traffic Regulation 
STATEWIDE 


The Bureau of Public Roads called on the New Jersey State Highway Department to 
develop and implement a plan for the movement of traffic in a declared emergency 


in the State. 


The Emergency Highway Traffic Regulation Plan was devised by the State Highway 
Department in conjunction with State Civil Defense, State Police, New Jersey 
Highway Users Conference, New Jersey Division of Moter Vehicles, the Federal 
Government, the U.S. Army, and several agencies and authorities in New Jersey, 


New York Delaware and Pennsylvania. 


The Plan provides for a state level Highway Traffic Regulation Center at the 
State CD-DC Emergency Operation Center, West Trenton, and a county level HTR 


Center at each of the 21 county CD-DC Emergency Operation Centers. 


These Centers will serve as the focal points for receipt and analysis of 
emergency information, and will be the location of key government officials 


who will direct post-declared emergency activities. 


In the event of a declared emergency, the Centers would be staffed by county 
police and civil defense aides, and representatives of the Division of Motor 


Vehicles. 


Under the direction of the State Highway Commissioner the Centers will reguiate 
highway traffic on all 33,000 miles of state, county and municipal roads and 
streets, provide clearance and flow of traffic, repairs to facilities, and 
alert policing to prevent or eliminate bottlenecks. 


(more) 
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1966 

Emergency Highway 
Traffic Regulation 
STATEWIDE 


According to a spokesman of the HTR Center team at West Trenton, last weekend's 


exercise was a success: the Plan worked, and the only problems were those of 


being unfamiliar with the Plan and technical operation of the Center. 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


AMOI 


RELEASE FRIDAY MARCH 25, 1966 


Trenton, March 25 - The New Jersey State Highway 
Department today issued a list of locations where 
road construction may cause delays during the 


week of March 26 - April 1, 1966. 


Bergen 


Route 17, Paramus, Ridgewood -- Interchange con- 
struction at Linwood Avenue and Paramus Road will 
include widening Route 17 from two to three lanes 
and providing interchange facilities between Route 
17, Linwood Avenue and Van Emburgh Avenue as well 
as between Route 17, Paramus Road and East Glen 
Avenue. The southbound roadway is now in use. 
Until summer of 


Linwood Avenue overpass is open. 


1966. 


Burlington 


Interstate Route 295, Route 38, Mt. Laurel, Maple 
Shade, Moorestown -- Detours at Fellowship Road, 
Mt. Laurel Road, Route 38. Three lanes of Route 
295 traffic to be carried in each direction 
separated by a grass median island from Route 73 
northward to Route 38. Work will continue until 


the summer of 1967. 


Burlington-Camden 
Route 38, Maple Shade and Cherry Hill -- Slight 


interference to both directions of traffic on 


Bureau of Public Information 
Trenton 25, New Jersey 


WEEK OF MARCH 26 - April 1, 1966 


Route 38 for the next six weeks at the site of 
interchange construction for Routes 38-73-41. The 


project will be completed during the summer of 1967. 


Cumberland 


Route 47, Vineland -- Some delay while drain pipes 
are laid to relieve flooding conditions. Until 


spring of 1966. 


Essex-Union 


Interstate Route 78-Route 24 interchange, Summit, 
Millburn, Springfield, Union -- Some delays on local 
roads in the construction area during construction 
of bridges, local road relocation and grading 


operations until December, 1967. 


Middlesex 


Route 32, South Brunswick and Monroe Townships -- 
During drainage installation work, traffic will be 
restricted on Route 130. When completed, Route 32 
will be a dual highway carrying two traffic lanes 
in each direction from Route 130 eastward to a 
future connection with the N.J. Turnpike. Until 


fall, 1966. 


Monmouth 


Route 36, Middletown, Keansburg, Atlantic Highlands 
-- Widening from one lane to two lanes in each 
direction separated by a barrier curb. Delays may 
be expected at various locations. Until August, 
1966. 


(more) 
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TRAFFIC CONDITIONS REPORT 


Morris Somerset 

Route 46, Parsippany-Troy Hills, Mt. Lakes -- Jug Interstate Route 78, Bridgewater, Bernards, Warren -—- 
handles for eastbound Route 46 at Cherry Hill Road; Some delay during bridge construction to connect local 
for westbound Route 46 at Intervale Road. Delay in roads in the area prior to mainline construction. 

the construction area until the fall of 1966. Until the summer of 1966. 

Morris—Somerset Somerset-—Hunterdon 

Interstate Route 78, Bernards, Warren, Passaic, Interstate Route 78, Tewksbury, Readington, Bedminster 
Watchung -- Three lanes of dualized freeway to be -- Some delay on local roads during bridge building. 
carried in each direction separated by a land- Three lanes to be carried in each direction on 

scaped median. Bridge building for local road dualized freeway when completed in August 1966. 


crossings will cause detour and slight delay until 
Somerset-Union 
the fall of 1966. 
Interstate Route 78, Watchung, Berkeley Heights -- 


Ocean Bridges under construction to carry Plainfield 
Route 37, Dover Township -- Delay in the con- Avenue and Stoney Hill Road over the new highway. 
struction area for the next six months during Detours until summer of 1966. 


dualization from Martin Avenue eastward to the 
Union 
Mathis Bridge. Three lanes of traffic will be 
Interstate Route 278, Elizabeth -- Some delay in 
carried in each direction when construction is 
the area during construction of three lanes of 
completed in May, 1966. ; 
traffic in each direction from Bayway Avenue to 


Passaic the Goethals Bridge. Until August 1966. 
Interstate Route 80, Wayne -- Complex of ramps and 
; Aldene R.R. Plan, Hillside -- Grade crossing 

bridges at Interstate Route 80, Route U.S. 46, 

elimination. Cedar Street will be closed at the 
Route 23 interchange now under construction will 

intersection with Central Avenue. Central Avenue 
cause delay in the area until the end of 1967. 

will be closed at the intersection with Dod Place. 
Salem Until November, 1966. 
Interstate Route 295, Upper Penns Neck, Oldmans 
Township -- Bridges to carry local roads over or 


under mainline of Route 295 are under construction dt AE EAE HE AE AE 


and detours will be used until the end of 1966. 
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eee soe PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609----292- 3105 


RELEASE THURSDAY P.M. 1966 

Route 21 Freeway 
City of Newark 
Essex County 


PUBLIC HEARING 


Trenton, March 24 - The New Jersey State Highway Department today announced a 
pubiic hearing will be held Thurusday, April 28, to discuss the alignment and 
design now being considered for a portion of the Route 21 freeway to be built in 


the City of Newark, Essex County. 


The hearing will be held at 10:30 a.m. in the Council Chambers in the Newark 
City Hail, Newark. Residents of the affected area as well as cther interested 
parties will have an opportunity to see the State's proposals, to express their 


views and to make constructive suggestions. 


State Highway Department engineers will present a proposal for construction of 
a nalf-mile portion of freeway between Lafayette Street and Bridge Street in 


Newark to improve traffic flow in the vicinity of Penn Plaza. 
The freeway would intersect with Lafayette Street. 


The tracks of the Central Railroad of New Jersey would be carried over the 


freeway. 


Ramps would permit traffic to connect between the freeway and Market Street as 


weli as between the freeway and Raymond Boulevard. 


The Hudson and Manhattan Railroad would be carried over the freeway. 


North of the Hudson and Manhattan Railroad crossing a complex of ramps would 
permit movement of traffic between the freeway and McCarter Highway. 


(more) 


, 4 ( . r re ‘A 
MIRTRASIOO VASE iti hee bi he 


Han aaa ols aiwert, 


oe; 2 pases ; | L@ ry 1 


- AS ie og 
a wae. eet = 
eae Fara. . ‘= 4 
cavees tT £9" estes ‘ 
‘ Se co. 
Maw wer, te int 
eo Ae 


ysimod “sie 
wii 44 a © , re i 
wv in Pe uenet Jt lye 4 ‘ 


: roan ; Pa = - ts zi oe 2h " eae 
SIGNS YSbOI snemivaqed yswigth ofai¢ yeast wot sat 4. AS dove wat 
. ee > . ny = . * - 


iis atuourgiin ot2 eevoeth 63 .8S Lhaghk, .webeutydt bloni ad iiin. qatieen 


Ltud sd OF yevoor? tf jo} ond 20, moltrag g 29%: HANS, B1RMO? gekad sats ate 
Yinwo) xeee!  aeawid So YOR 
ore i : Bune . ae ue Ben: oS 
ee ae eed teats z oy ees bs . o 
4 : ~ » q = ayes, - 
. S98Von SD El eresvan slo edz. ot. mee DESGE $6..blod pit Pity patie sat s 
eae, Gs e key ar ae hy = os ay pn ag ae ty * J x Syd 
DSIGVSOITS YWOUSO Bf Liew 2B Bers bel satig aig 26 gigsiiagh .asewot 4 oie 
a t Fy & 2, Si - . ee * ca Soar hie eee 
1) En@Igus of elasoqorq « 92098 edd 986 oY eadautyonee Be aved Iltw gata 
a Re 5 ; “ sof OR ge aes =f os . te 
°SIOL7 


S8Bve AVitIIUIIesOS Stet oF Bon 
é (Sut 4 A ae . 
Et "- & eo Sees - Res faa ant we Te 


MoftioutJenos r9%. Jesegqeig o Seeeerqg ITitw grosntaag : jsaind raged “srt s EE 
: oe at 4 a E. eS) * ke e 


* 33¢ Sgbivt Ses 5Sast)2 estéveield nouvded vata? 35 RoOlIT OG ol hu~3 fetes 

* i he 

onbif aot foe yttetoiv edd mb well olitees airovet oi a 
a : Ye . nee , 
i ; ys ~ 
S438 altteynial Uoig susesesnt bivow YRwoss? 

: ‘ ees r ae ” 

cry ea + 3 
a2 Tove bolvtes 69 blyow qoewol wet de beoyiieut Ingtnsdeds as aioe S 
* 


J2D9TIS AOHIRM. Owe vaweart ods M292 5d JOS AOD OF 2eFigt? Itaiag biuwens 


bunvaluel pfwayed bay cla of3 assed aa 


“4 


“o Lies oe 
Yeveols sit tevo beligah sé Biuey button cata 
M af ( : ro! . Y 7 iT a) bY 


bluow equs< to xofqmen 2 sarod 


Coreg EB 2934H20M baw yas 
i manne p 


- a - — -_ -_ s = > 1 


1966 

Route 21 Freeway 
City of Newark 
Essex County 
PUBLIC HEARING 


An intersection would be provided with Bridge Street. 


The Federal Government will contribute 50 percent of the cost of the freeway 


while the State Highway Department will pay the remaining cost. 
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ere eon OreruUBLiIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


IMMEDIATE RELEASE 
Line Painting - BIDS 


Trenton, March 24 - The New Jersey State Highway Department today announced 
one bid of $112,371.97 was received from Lombardi Striping Corp., Summit, 
on a contract for repainting traffic lines on portions of the highway 


system in six northern counties. 


The contract will include painting of white lines, including center 
lines, stop lines, crosswalks, inside and outside edge lines on State 


highways in Bergen, Essex, Hudson, Middlesex, Passaic and Union Counties. 


New Jersey originated edgeline painting back in 1955. The lines are 
painted at least once a year, sometimes twice where heavy traffic wears 


them away. 


Portions of the work will be performed twice. The first painting will 
begin April 17 and will be completed in five Sundays and forty-four 
weekdays. The second painting will begin September 11 and will be 
completed in five Sundays and twenty-one weekdays. A total of more 


than 1,200 miles of iines will be painted. 


All bids on the 100 percent State financed project will be reviewed 


before a contract is awarded. 


66 Maint. 
Contract #2 
(ne map) dat tt itt 


r¥yAUVSE CAN REED iTAT2 4 , 


[tra0t meri wi 


Luda yes izt tad arrd.t ‘ 


baotivenrea yebos seatragee yawn th SB toaxst wal oat ~ AS AateM . 


ihe! ..q900 ofbettse ey ‘adam! wort hevbeass dew FO.IVE S£I2 te bids 


” 


ee 
{3 30 aoolareq ac aemki oflieds yibsnsagey 104 euisdeae a ta) 


Buh Ines’ ‘prose nie ni mate 
see FEE x ? oe ‘ ou 


_ se3oe> gatoulock ,goenkl agin ie sf BEsniag obwlont Lids TOMEIaEe, at 


S1432 Go genti ephe shiesvo bes vbkout, , aiken bonkk gore Home t 


~r eet) mm Fret? hee ph we ce £8 ; P ; 
aatznue? goin? -bns sisees? .secethbbhitt .acebyi. enaead .magisd af aye: < 
_ 
re ied Zt Be ae Se a 7 oo Sn 
* _ ae ae tyes eye =e pi em as ge Tee) ad in SS 


eye eooli oot 220] at (oa. Ralsptsq ankiaghs potent ase Reema 


. 


eraow atitext yveed ezode ssiwd asus USOR ELOY B Soe jueel 4 satel 


ae toe 
eR saad 


ee a ee 
i . a ‘e Se 


- . j wv a y oe! i al ) ~ ; 
[liw galsciog t972a of? .onted bamsotioq ad [itw arow oa3) Fo seekeeae 
1 : : 4 : at Ko a i See N tee a 


Wwol-yisot hha evehuw? ovit at basolgues sd Lilw Gan TL Tigh Bee 


se 


od (itu bow £1 tedaesgat stged Lity gatinkag Saovse eT +e 


ia bs eee: ae , a eae 
4 .syebages otte~yirsws: bab tysban’e evi? ak Begala 


a a + ~ 
Sion 20 fngo3 


-batadeg bd Tibe asati 30 aolka 0S.2 


a 


bowelvey ed jilv joster boosnml? agate dewestad DOL sd ao ehid £ “ 
.Babr3un at sountaas 2 aa ~? 
. i! ae 


~*~ 
7 
iP 


a 
Uy 
' 


ee eo UB LIC [NFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609----292- 3105 


RELEASE THURSDAY P.M. 1966 


Route 71 Channelization 
Eatontown, Monmouth County 


Trenton, March 24 - To eliminate dangerous traffic conflicts at the inter- 
section of State Route 71 and County Route 537 (Broad Street) in Eaton- 
town, Monmouth County, the New Jersey State Highway Department today 


announced a new intersection channelization procedure. 


Channelization lines are being established at the Broad Street exit into 
Route 71 to prevent a conflict between northbound motorists entering 

the route and those wishing to enter the highway from 537. Yield signs, 
formerly on northbound Route 537 have been removed and placed on north- 
bound Route 71. Southbound motorists on the State highway entering 
Broad Street should be in the left hand lane, through traffic should 


Stay on the right. 

A Department spokesman said channelization markers at this intersection 
will be effective only if motorists observe them. He noted that the 
penalty for encroaching on channelized zones is the same as passing in 


no~passing zones of the highway. 


It is expected the channelization will be completed within two weeks. 


(no map) HEHEHE 


TAME OFM] ‘eg oo 
IM TAAIIO YAWH OER sTAT2 


aatagit — 


’ a tersss gy 0 34 fou ris ) I 
vit 3a wtotiines shilaed evovegaed sigatehia at] 6S dagen fos aeyt = 


~~ojn3 o2 (soer20 beoxd}) TER eaue vaswéed ben LN sae sieze 26 ae 
ab eee 
re ic yvenul wet sag ,viieed Adwomsel .fwee 


* 


wwibecerg goftesliienahdy dotgecersetal wen ea Besaneeee ~ 


: Gua ~ , pee ae 
. ‘ixe Jeeu2@ baort ofa aa botetlist*ua pated sa5 Beit nekseee cena 


Tisies assbrogen bayedds1od ceseie? d65tfines o Sa0exe os 2) eae 


ay ps y Za van ea mes ‘ ee ae . . * i : 
te SLGLY VEC wooed yaytisid of 2 tetas a2 enirieiw aed Ban Sayan gee 
; b vel 


® veol.g bas beyvomets aved syed Tht sjeek bamedaayes no Pieeeeee 

a5 ie Ls me : ae. at ae 7 a = 7 IP eee cask Ph 43% . , 
niyaicu vawiitd sos2d eff nd scelsosem bavodasuee It esas sae 

. 2 “ ¢ ee crane : +) - 4 : ag : F ee 2 

bivatig oftiart dsvotdd .Sacl bread Gieal edd at o¢ bictwle Sosnge Bao 


oe eres Marc | b> ”  dijelee (ely ao med 


‘ohpeeisiit att). ts cyelyan soleestibaeei> bles seetetoge gosmeamaqee 
iid-Yad) boron of .wads ovreada eaulvogia: 28 elao svFicstte ed tiee 

of gutlesoq @6 smpe sii3 st aenon bealteunedts co gat dseavemn 50% qiisasq — 
wRedeid of3 to gone guteanq-om 


< a a 1es bac Comte eg i es i . 
ceo : ae Rees , 


-widss ow? oldiiv betelqnon’ od Elbw nokiashfenasds edd bedosqne ab a 
is" DasoagEe. at 


rf 


wae 


iy A Mbhe oh lk 
| erry er Oe 


{ il 


Noe SIUZIAH Apiseas 


pel) 


Barnegat 


Se 


yleg apiseas 


-— 
ean Tee 
— 
—_ 


eee oor PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609--::292- 3105 


RELEASE THURSDAY P.M. 1966 
Route 37 

Dover Twp., Berkeley Twp. 
Toms River, Borough of 
Island Heights 

Ocean County 


PUBLIC HEARING 


Trenton, March 24~ The New Jersey State Highway Department has made a change 
in its proposed plans for dualizing Route 37 in Ocean County at the request of 


Dover Township officials in Ocean County. 


The revised proposal will be presented at a public hearing March 30 at 10:30 a.m. 
in the Island Heights Volunteer Fire Company building located on Lake and Maple 


Avenues. 


Highway Department engineers will be on hand to explain a plan for expanding the 
existing two-lane highway to a six-lane divided highway in the 6.5~-mile section 
extending from the Garden State Parkway along the northern edge of Toms River 
through Dover Township to Pelican Island in Berkeley Township, just west of 


Seaside Heights. 


The change in plans would move the proposed jug handle left-turn facility from 
the Route 37 intersection with Gouveneur Avenue eastward to Coolidge Avenue. 
Other intersection facilities are proposed for Route 166, just east of the 
Garden State Parkway, Hooper Avenue, Clifton Avenue, Peter Avenue, Vaughn Avenue, 


West End Avenue, Garfield Avenue and Fischer Boulevard. 


A spokesman said the hearing is the second move by the Department to accomplish 
its part of the program announced by Governor Richard J. Hughes last August to 
provide a cross~state expressway system between the State Capitol and the sea- 


shore. (more) 
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Route 37 

Dover Twp., Berkeley Twp. 
Toms River, Borough of 
Island Heights 

Ocean County 

PUBLIC HEARING 


The overall program calls for constructing new state freeways and toll roads, 
and improving existing highways in a modern traffic network that will connect 
and serve Trenton, the Edison area of Middlesex County, the Asbury Park area of 


Monmouth County and the Toms River-Seaside Heights area of Ocean County. 


The new State freeways and the toll roads will be constructed by the Highway 
Department and the New Jersey Highway Authority. The State Highway Department 
would complete its extension of the Route 29 freeway west from Trenton to White 
Horse, and construct the new Route 37 freeway from White Horse to an interchange 


with new Garden State Parkway toll roads in northern Ocean County, 


From the interchange site, the Parkway will build toll roads north to the Edison 
area of Middlesex County, east to the existing Garden State Parkway at Route 38 


near West Belmar, and southeast to the Parkway at Route 37 near Toms River. 


To complete the network into the seashore area, the Department will then dualize 
Route 38 from the Parkway into West Belmar, and dualize Route 37 from the Parkway 


to Seaside Heights. 


The overall program also calls for the Highway Department to provide a modern 
and direct traffic corridor from Trenton to the Monmouth County seashore via 


Route 33. 


To accomplish this, the Highway Department will continue its program of dualizing 


Route 33 from the Turnpike near Hightstown to the Garden State Parkway in New 
Shrewsbury, and dualizing Route 66 from the Parkway east to Neptune. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609:-::-292- 3105 


RELEASE UPON RECEIPT 


1966 

Emergency Highway Traffic 
Regulation 

STATEWIDE 


Trenton, March 21 - The statewide Civil Defense test in New Jersey this Friday 
and Saturday, March 25-26, will see the inauguration of a new Emergency Highway 


Traffic Regulation Plan. 


The plan was devised by the State Highway Department in conjunction with State 
Civil Defense, Division of Motor Vehicles, New Jersey Highway Users Conference, 
the Federal Government and several authorities and agencies in New Jersey, 


Pennsylvania, New York and Delaware. 


Aside from hearing the sirens signaling the beginning and end of the exercise on 
Saturday at 8 a.m. and 4 p.m., the general public will not be involved in the 


test, nor affected by the emergency highway traffic regulation. 


The regulation was devised to insure continuity of traffic movement in a declared 
emergency. This includes clearance of the 33,000 miles of state, county and 
municipal roads and streets, repair of roads, bridges, or other facilities, and 


alert policing to prevent or eliminate bottlenecks. 


The activities of the Highway Traffic Regulation Plan require the participation 
of the State Highway Department and police at all levels working within the New 
Jersey Civil Defense and Disaster Control Plan in close association with emer- 


~ 


gency transportation organizations and the Highway Users Conference. 


The national plan for emergency preparedness provides that the Federal Bureau of 
Public Roads direct and coordinate development and execution of the national 


(more) 
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1966 

Emergency Highway Traffic 
Regulation 

STATEWIDE 


program for highways in cooperation with all state and federal government units 
or other agencies concerned. The Bureau of Public Roads called on the State 
Highway Department to develop and implement a plan for movement of traffic 


during a declared emergency. 


In the event of a declared emergency, according to a Highway spokesman, highway 
traffic centerswould be established and staffed by police, Civil Defense aides, 


and officers of the Division of Motor Vehicles. 


At the State Civil Defense Emergency Operating Center, a group of authorized 
personnel, under the direction of the State Highway Commissioner, would regulate 


highway traffic. 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


RELEASE FRIDAY MARCH 18, 1966 


Trenton, March 18 - The New Jersey State Highway 
Department today issued a list of locations where 
road construction may cause delays during the 


week of March 19 - March 25, i966. 


Bergen 


Route 17, Paramus, Ridgewood -- Interchange con- 
struction at Linwood Avenue and Paramus Road will 
include widening Route 17 from two to three lanes 
and providing interchange facilities between Route 
17, Linwood Avenue and Van Emburgh Avenue as well 
as between Route 17, Paramus Road and East Glen 
Avenue. The southbound roadway is now in use. 
Linwood Avenue overpass is open. Until summer of 


1966. 


Burlington 


Route 130, Delran Township -- Slight delay during 


sewer construction. 


Interstate Route 295, Route 38, Mt. Laurel, Maple 
Shade, Moorestown -- Detours at Fellowship Road, 
Mt. Laurel Road, Route 38. Three lanes of Route 
295 traffic to be carried in each direction 
separated by a grass median island from Route 73 
northward to Route 38. Work will continue until 


the summer of 1967. 


Burlington-Camden 


Route 38, Maple Shade and Cherry Hill -- Slight 


interference to both directions of traffic on 


Bureau of Public Information 
Trenton 25, New Jersey 


WEEK OF MARCH 19 ~ MARCH 25, 1966 


Route 38 for the next six weeks at the site of 
interchange construction for Routes 38-73-41. The 


project will be completed during the summer of 1967. 


Cumberland 


Route 47, Vineland -- Some delay while drain pipes 
are laid to relieve flooding conditions. Until 


spring of 1966. 


Essex-Union 


Interstate Route 78-Route 24 interchange, Summit, 
Millburn, Springfield, Union -- Some delays on local 
roads in the construction area during construction 
of bridges, local road relocation and grading 


operations until December, 1967. 


Middlesex 


Route 32, South Brunswick and Monroe Townships -- 
During drainage installation work, traffic will be 
restricted on Route 130. When completed, Route 32 
will be a dual highway carrying two traffic lanes 
in each direction from Route 130 eastward to a 
future connection with the N.J. Turnpike. Until 


fall, 1966. 


Monmouth 

Route 36, Middletown, Keansburg, Atlantic Highlands 
-- Widening from one lane to two lanes in each 
direction separated by a barrier curb. Delays may 
be expected at various locations. Until August, 
1966. 


(more) 
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1966 


TRAFFIC CONDITIONS REPORT 


Morris 


Route 46, Parsippany-Troy Hills, Mt. Lakes -- Jug 


handles for eastbound Route 46 at Cherry Hill Road; 


for westbound Route 46 at Intervale Road. Delay in 


the construction area until the fall of 1966. 


Morris—Somerset 

Interstate Route 78, Bernards, Warren, Passaic, 
Watchung -- Three lanes of dualized freeway to be 
carried in each direction separated by a land- 
scaped median. Bridge building for local road 
crossings will quay detour and slight delay until 


the fall of 1966. 


Ocean 
Route 37, Dover Township -- Delay in the con- 
struction area for the next six months during 
dualization from Martin Avenue eastward to the 
Mathis Bridge. Three lanes of traffic will be 
carried in each direction when construction is 


completed in May, 1966. 


Passaic 

Interstate Route 80, Wayne -- Complex of ramps and 
bridges at Interstate Route 80, Route U.S. 46, 
Route 23 interchange now under construction will 


cause delay in the area until the end of 1967. 


Salem 
Interstate Route 295, Upper Penns Neck, Oldmans 
Township -- Bridges to carry local roads over or 
under mainline of Route 295 are under construction 


and detours will be used until the end of 1966. 


Somerset 


Interstate Route 78, Bridgewater, Bernards, Warren -- 
Some delay during bridge construction to connect local 
roads in the area prior to mainline construction. 


Until the summer of 1966. 


Somerset—Hunterdon 


Interstate Route 78, Tewksbury, Readington, Bedminster 
~~ Some delay on local roads during bridge building. 
Three lanes to be carried in each direction on 


dualized freeway when completed in August 1966. 


Somerset-Union 


Interstate Route 78, Watchung, Berkeley Heights -- 
Bridges under construction to carry Plainfield 
Avenue and Stoney Hill Road over the new highway. 


Detours until summer of 1966. 


Union 


Interstate Route 278, Elizabeth -- Some delay in 
the area during construction of three lanes of 
traffic in each direction from Bayway Avenue to 


the Goethals Bridge. Until August 1966. 


Aldene R.R. Plan, Hillside -- Grade crossing 
elimination. Cedar Street will be closed at the 
intersection with Central Avenue. Central Avenue 
will be closed at the intersection with Dod Place. 


Until November, 1966. 
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NEW JERSEY STATE Dida DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:::292- 3105 


IMMEDIATE RELEASE 1966 


Route 17 ~ BIDS 
Borough of Ho-Ho~-Kus 
Village of Ridgewood 
Bergen County 


Trenton, March 17 - The New Jersey State Highway Department today announced a 
low bid of $261,750.45 was received from Sam Braen Construction Co. of Wyckoff 


on a Route 17 improvement project in Bergen County. 


Other bidders were: C. F. Malanka & Sons, Inc., Union City, $263,587.79; Orion 
Contracting Co., Inc., Mt. Lakes, $267,451.40; Franklin Contracting Co., Little 
Falls, $281,525.30; Ufheil Construction Co., Inc., New Milford, $289,481.35; 
Nesto Construction Co., Newark, $292,947.40; George M. Brewster & Son, 


Inc., Bogota, $299,569.25 and Schiavone Construction Co., Secaucus, $302,595.30. 


Work will consist of revising the traffic circle located at the intersection of 
Racetrack Road and Route 17 in the Borough of Ho-Ho-Kus and in the Village of 


Ridgewood. 


Increased traffic volumes have made the traffic circle obsolete, and this 


project will help reduce congestion and speed up the flow of traffic. 


Two lanes of Route 17 traffic are presently carried in each direction around the 


circle, and Racetrack Road intersects the circle from the east and west. 


| 


Plans call for cutting straight through the circle north and south permitting 
both directions of Route 17 traffic to continue straight through the circle area 
without making turns. Racetrack Road also will be cut through the traffic circle 


east and west, and traffic on the local road will be able to continue on through 


without making turns around the circle. 
(more) 
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1966 

Route 17 = BIDS 
Borough of Ho-Ho-Kus 
Village of Ridgewood 
Bergen County 


The roadways of the existing circle will be converted to connecting ramps per- 


mitting traffic to connect safely between the highway and the local road. 


Movement of traffic at the intersection of the highway and Racetrack Road will 
be controlled by traffic signals to provide added protection to pedestrians and 


motorists. 


Costs of the 0.37 mile project, which is expected to take 100 working days to 
complete, will be paid by the State Highway Department. All bids will be re- 


viewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-::-292- 3105 


1966 

Interstate Route 287 - ADV 
MOWING 

Townships of Bridgewater and 
Franklin, Somerset County 
Townships of Edison and 
Piscataway 

Boroughs of South Plainfield 
and Metuchen 

Middlesex County 


RELEASE THURSDAY P.M. 


Trenton, March 17 - The New Jersey State Highway Department today announced 
bids will be received April 7 on an experimental landscape mowing project in 


Somerset and Middlesex Counties. 


The Department is trying out a program of offering mowing contracts for com-= 
petitive bidding to see if it would be practical. Other state highway de- 
partments report that contractual mowing has significantly reduced the cost 


of maintenance operations. 


Work will consist of mowing grass areas along a 14-mile stretch of Interstate 
Route 287 from its intersection with Route 22 eastward to the Route U.S. 1 
interchange. The portion of freeway to be mowed lies in the Townships of 
Bridgewater and Franklin, Somerset County and the Townships of Edison and 


Piscataway and the Boroughs of South Plainfield and Metuchen, Middlesex County. 


The contract will prOvide for six mowings each of which will take ten days to 


perforn. 


Costs of the work will be paid entirely by the State Highway Department. All 
bids will be reviewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA “CODE 609-292-3105 


IMMEDIATE RELEASE 1966 

Snow Fence Planting - ADV 
Burlington, Camden, Hunterdon, 
Mercer, Middlesex & Morris 


Counties 


Trenton, March 17 - The New Jersey State Highway Department today announced 
bids will be received April 7 on a project for planting living snow fences in 


Burlington, Camden, Hunterdon, Mercer, Middlesex and Morris Counties. 


Shrubs will be planted in the following locations: Netcong - Routes U.S. 206 
and 46 traffic circle, and Route U.S. 206 and Interstate Route 80 interchange; 
Flemington - Routes U.S. 202, 69, 12 traffic circle; Milltown Road interchange 
with Route U.S. 1; Pennington - Route 69 circle; Trenton ~ Whitehead Road and 
Route 174; Mansfield Square - Routes U.S. 206 and 68 interchange; Georgetown- 
Fort Dix - Route 68 interchange; Buddtown - Routes 70 and 72 circle; Red Lion - 
Routes U.S. 206 and 70 circle; Maple Shade - Route 73 overpass; and Pennsauken - 


Routes U.S. 130 and 73 interchange. 


Work will consist of planting shrubs to provide living snow fence at locations 
where wooden snow fence is now used. This will augment the Department's 
Beautification Program. The work will provide headlight screening, noise 
abatement, and it will eliminate the necessity of installing wooden snow 


fencing each fall. 


Costs of the project, which is expected to take 30 working days to complete, 
will be paid by the State Highway Department. All bids will be reviewed before 
a contract is awarded. 
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eee Oe Or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609----292- 3105 


RELEASE THURSDAY P.M. 1966 


Bridge Painting - ADV 


Trenton, March 17 - The New Jersey State Highway Department today announced it 
will receive bids April 7 on six contracts for painting a total of 39 bridges on 


the State Highway System. 


‘The six proposed projects include bridges in Bergen, Camden, Essex, Mercer and 


Passaic Counties. 


The contracts will provide for painting steel girders, bearings, railings, lamp 


posts and all other surfaces requiring protective coatings. 


The painting of 13 bridges in Camden County on Interstate Route 295 and Route 
U.S. 30 in the Boroughs of Mount Ephraim, Bellmawr, Barrington and Collingswood; 
the Township of PenNtsauken and the City of Camden will be provided for under a 


Single contract to be completed in 66 working days. 


Another project includes the painting of four bridges on Route U.S. 1 (the 


frenton Freeway) in Mercer County, to be completed in 40 working days. 


A third contract will include the painting of i3 bridges and a steel bulkhead on 
Route U.S. 1 and 9 in the City of Newark, Essex County. The bridges are to be 


completed in 90 working days. 


Contract number four includes the painting of the Interstate Route 80 bridge over 
the Passaic River in Paterson, Passaic County and East Paterson, Bergen County. 


Work will be completed in 80 working days. 


A fifth contract includes the painting of five bridges on Route 280 in the City 


of Newark, Essex County. Work is to be completed in 60 working days. 
(more) 
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1966 
Bridge Painting - ADV 


Contract number six includes painting of radio towers in Dover Township, Ocean 
County; Roxbury Township, Morris County and Vineland, Cumberland County. In 
addition, radio masts will be painted in Cherry Hill Township, Camden 

County; Woodbridge Township, Middlesex County; Clinton Township, Hunterdon 
County; Freehold, Monmouth County and Somers Point, Atlantic County. Work 


will be completed in 30 working days. 


All bids will be reviewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton sr ata a 609----292- 3105 


Route 73 - BIDS 
Township of Evesham 
Burlington County 


IMMEDIATE RELEASE 
Trenton, March 17 - The New Jersey State Highway Department today an- 
nounced a low bid of $39,472.42 was received from Clifford Ellis, Inc... 


Cherry Hill, for a drainage improvement project on Route 73, Township 


of Evesham, Burlington County. 


The other bidder. was Campanella & Wells, Inc., Hammonton, $42,043.40. 
All bids will be reviewed before a contract is awarded, 


Nearly 200 feet of reinforced concrete pipe will be installed to carry 
the waters of a drainage ditch under the highway at a location just 


north cf the intersection of Route 73 with Route 70. 


Installation of the pipe will relieve a flooding condition where 


Route 73 crosses a branch of Pennsauken Creek. 


Two lanes of traffic are now carried in each direction on Route 73. 
During pipe installation operations at least one lane will be open in 


each direction. 


Costs of the project, which is expected to take 40 working days to com- 


plete, will be paid by the State Highway Department. 
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NEW JERSEY STATE aA I DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-292-3105 
1966 

Avalon Boulevard - BIDS 
Avalon Borough 

Middle Township 

Cape May County 
Federal Aid Secondary 


IMMEDIATE RELEASE 


Trenton, March 17 - The New Jersey State Highway Department today announced 
a low bid of $687,485.80 was received from East Coast Dredging Inc., Newark, 
Delaware, on a Federal Aid Secondary project for grading a portion of Ava- 


lon Boulevard in Cape May County. 


Other bidders were: Fort Neck Landing Development Corp., Baldwin, New York, 
$687,671.60; John J. Dunn Construction Co., Pomona, $746,749.00; American 
Dredging Company, Philadelphia, Pennaylvania, $795,651.00; The Arthur A. 
Johnson Corp., Tenafly, $968,577.00; Atlantic, Gulf & Pacific Co., New 


York, New York, $1,111,309.00. 


Reconstruction of Avalon Boulevard is expected to be completed before the 
end of 1966 from about one mile east of the Garden State Parkway in Middle 


Township eastward to Second Avenue in Avalon Borough. 


The existing roadway is inadequate for present traffic volumes. Existing 
bridges are too narrow and in need of repair. The roadway will be widened 


and new bridges will be built for increased capacity and safety. 


The roadway will be graded to a width of 55 feet under the proposed 


project. Future contracts will cover structures and roadway paving. 


Costs of the project, which is expected to take 300 calendar days to com- 


plete, will be shared by the Federal Government and Cape May County. 


All bids will be reviewed before a contract is awarded, 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-::-292- 3105 


1966 

Route 18 - Completion 

City of New Brunswick 

Twp. of East Brunswick 
RELEASE THURSDAY P.M, Middlesex County 


Trenton, March 17 - The New Jersey State Highway Department today an- 
nounced completion of a Route 18 project for construction of a new bridge 
and approach roadways to carry Weston's Mill Road over Lawrence Brook in 


the City of New Brunswick and East Brunswick Township, Middlesex County. 


The old bridge, no longer serviceable, was demolished and replaced by a 
single span welded steel girder structure approximately 100 feet long. 
The reinforced concrete deck of the new bridge carries one lane of traffic 


in each direction, and pedestrian sidewalks. 


The new bridge will open at 11:00 a.m. Friday,March 18: 


= 


Work was performed at the request of Middlesex County officials because of 
the poor condition of the old bridge and its inability to handle increas- 


ing volumes of residential and commercial traffic. 


The project, which was expected to be completed late last year, was delayed 
by a lack of structural steel and consequently late deliveries on the job 


site. 


Costs of the project will be paid by the State Highway Department. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-::-292- 3105 


RELEASE THURSDAY P.M. 1966 


Traffic Signals 

E. Kennedy & Hudson St. 
Hackensack 

Bergen County 

Trenton, March 17 - The New Jersey State Highway Department today announced the 
installation of semi~actuated traffic signals with pedestrian push-button controls 


at the intersection of East Kennedy and Hudson Streets in Hackensack, Bergen 


County. 


Semi-~actuated traffic signals, a Department spokesman explained, are designed 
primarily for use at intersections where there is a heavy volume of traffic on 
the main road or street, and relatively light traffic on the intersecting road 


or street. 


Pedestrian push-buttons are installed where the number of pedestrian crossings 


show they are needed. 


The spokesman noted that the signals are needed at this location largely due 
to increased use of the entrance and exit ramps between East Kennedy Street and 


Interstate Route 80. 


The signals normally will be green for Hudson Street, turning to East Kennedy 


only upon vehicular or pedestrian actuation. 


The State Highway Department will pay the cost of construction and maintenance 


of the installation. The City of Hackensack will supply the electrical power. 


It is expected the signals will be in operation within two weeks. 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


Bureau of Public Information 
Trenton 25, New Jersey 


RELEASE FRIDAY MARCH 11,1966 WEEK OF MARCH 12- MARCH 18, 1966 
Trenton, March ll- The New Jersey State Highway interchange construction for Routes 38-73-41. The 
Department today issued a list of locations where project will be completed during the summer of 1967. 


road construction may cause delays during the 


Cumberland 
week of March 12- March 18, 1966. cece iia hes 


Route 47, Vineland -- Some delay while drain pipes 


Atlantic . a= 
are laid to relieve flooding conditions. Until 


Route 9, Northfield -- Minor delays for the next 
spring of 1966. 


several days during drainage installation. 


Essex-Union 


Bergen 
SEtgen Interstate Route 78-Route 24 interchange, Summit, 


Route 17, Paramus, Ridgewood -- Interchange con-. 
? Millburn, Springfield, Union -- Some delays on local 


struction at Linwood Avenue and Paramus Road will 
roads in the construction area during construction 


include widening Route 17 from two to three lanes 
of bridges, local road relocation and grading 


and providing interchange facilities between Route 
operations until December, 1967. 


17, Linwood Avenue and Van’Emburgh Avenue as well 


as between Route 17, Paramus Road and East Glen Middlesex 


Avenue. The southbound roadway is now in use. Route 32, South Brunswick and Monroe Townships -- 


Linwood Avenue overpass is open. Until summer of During drainage installation work, traffic will be 


1966. restricted on Route 130. When completed, Route 32 


will be a dual highway carrying two traffic lanes 


Burlington 
' in each direction from Route 130 eastward to a 


Interstate Route 295, Route 38, Mt. Laurel, Maple : : 
future connection with the N.J. Turnpike. Until 


Shade, Moorestown -- Detours at Fellowship Road, 
fall, 1966. 
Mt. Laurel Road, Route 38. Three lanes of Route 
295 traffic to be carried in each direction Monmouth 
separated by a grass median island from Route 73 Route 36, Middletown, Keansburg, Atlantic Highlands 
northward to Route 38. Work will continue until -- Widening from one lane to two lanes in each 
the summer of 1967. direction separated by a barrier curb. Delays may 


be expected at various locations. Until August, 1966 


Burlington-Camden 

(more) 
Route 38, Maple Shade and Cherry Hill -- Slight 
interference to both directions of traffic on 


Route 38 for the next six weeks at the site of 


=e 


1966 
TRAFFIC CONDITIONS REPORT 


Morris Somerset 

Route 46, Parsippany-Troy Hills, Mt. Lakes -- Jug Interstate Route 78, Bridgewater, Bernards, Warren —- 
handles for eastbound Route 46 at Cherry Hill Road; Some delay during bridge construction to connect local 
for westbound Route 46 at Intervale Road. Delay in roads in the area prior to mainline construction. 

the construction area until the fall of 1966. Until the summer of 1966. 

Morris-Somerset Somerset-Hunterdon 

Interstate Route 78, Bernards, Warren, Passaic, Interstate Route 78, Tewksbury, Readington, Bedminster 
Watchung -- Three lanes of dualized freeway to be -- Some delay on local roads during bridge building. 
carried in each direction separated by a land- Three lanes to be carried in each direction on 

scaped median. Bridge building for local road dualized freeway when completed in August 1966. 


crossings will cause detour and slight delay until 
Somerset-Union 


the fall of 1966. 
Interstate Route 78, Watchung, Berkeley Heights -- 


Ocean Bridges under construction to carry Plainfield 
Route 37, Dover Township -- Delay in the con- Avenue and Stoney Hill Road over the new highway. 
struction area for the next six months during Detours until summer of 1966. 


dualization from Martin Avenue eastward to the 

Union 
Mathis Bridge. Three lanes of traffic will be 

Interstate Route 278, Elizabeth -- Some delay in 
carried in each direction when construction is 

the area during construction of three lanes of 
completed in May, 1966. 

traffic in each direction from Bayway Avenue to 


Passaic the Goethals Bridge. Until August 1966. 
Interstate Route 80, Wayne -- Complex of ramps and 

Aldene R.R. Plan, Hillside -- Grade crossing 
bridges at Interstate Route 80, Route U.S. 46, 

elimination. Cedar Street will be closed at the 
Route 23 interchange now under construction will 

intersection with Central Avenue. Central Avenue 
cause delay in the area until the end of 1967. 

will be closed at the intersection with Dod Place. 
Salem Until November, 1966. 
Interstate Route 295, Upper Penns Neck, Oldmans 
Township -- Bridges to carry local roads over or 


under mainline of Route 295 are under construction HHA EEE 


and detours will be used until the end of 1966. 


pero PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


RELEASE THURSDAY P.M. 1966 

Route 21 Freeway - ADV 
City of Clifton 

City of Passaic 
Passaic County 
Demolition of Buildings 


Trenton, March 10 - The New Jersey State Highway Department today announced bids 
will be received March 31 on demolition of buildings along a portion of Route 21 


Freeway in Passaic County. 


The contract will cover demolition of more than 200 buildings acquired by the 
Department along a 2.2 mile portion of the freeway from South Parkway northward 


to Monroe Street in the City of Clifton and the City of Passaic, 


Buildings will be demolished on a selective basis as property agreements are 
reached and as the owners move out. This eliminates possible health and fire 


hazards and curtails vandalism. 


Three lanes of traffic will be carried in each direction, northbound and south- 
bound, on reinforced concrete pavement when the freeway is completed under future 


construction contracts. 


The roadways will be separated by white concrete barrier curb and will be 


bordered on the outer edge by bituminous shoulders and white concrete curbs. 


More than $12.5 million have been allocated in the 1965 and 1966 Construction 
Programs for the continuation of Route 21 freeway north of Route 3 to Interstate 


Route 80. 


Costs of the project, which is expected to be completed by July 1, 1967, will be 
shared by the federal government and the State Highway Department. All bids will 


be reviewed before a contract is awarded. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton AREA CODE 609-:--292- 3105 


RELEASE THURSDAY PM 1966 

Traffic Signals 

Route U.S. 206 
Hillsborough Township 


Somerset County 


Trenton, March 10 - The New Jersey State Highway Department today 
announced the installation of semi-actuated traffic signals with 
pedestrian push-button controls on U.S. Route 206 at the intersection 


of Amwell Road in Hillsborough Township, Somerset County. 


The semi-actuated traffic signal, a Department spokesman explained, is 
designed primarily for use at intersections where there is a heavy volume 
of traffic on the main highway and relatively light traffic on the 


intersecting road or street, 


The signals are normally green for Route 206, turning to Amwell Road 
only when activated by auto or pedestrian. Detectors that actuate the 
Signals for vehicular traffic are embedded in the road intersecting the 
main highway. The pedestrian push-buttons are located near each end of 


the crosswalk, 


The State Highway Department and Somerset County will share the cost of 
installation. The Department will furnish maintenance and Hillsborough 


Township will supply electric power, 
It is expected that the signals will be in operation within a week, 
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